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August 5, 1936 


' Proeursinsnt Division, 
Public Buildings Brunch, 
Treasury Ospart:i»oat, 
'aehington, 0. C, 


Rot 0. 5. Hint 

Dsavsr, Colorado 


Sirs 

*• aw trans ulttlng herewith In quadruplicate shop drawing Sheets 103, 104, 
and 106 - showing details of steel to be used In connection with the 
sludge elevator on the above project, as prepared by the 

MIDWEST STEEL AHD IRON ’?ORK3 CO, 
pf Denver, Colorado, 

Be with to thank yon for a prompt approval of these shop drivings, 

Very truly yours, 

P. J. KIRCHHO? COHSTHOCTIO* COMPACT 


431 Woodward Building 
Washington, D. C. Office 


AHKt lee 

CC Home Office 
CC Job / 

CC C.K./ 


ends 


Enclosure 32E47. 


DbNVKR, COLO., MX«V. 


f' 

August 10, 1936. 

F. J. Klrohhof Construction Co., 

•oventh t Lawrenoe Streets, 

Denver, Colorado. 

Gentlemen: 

shop dra* Inge Noe. 103, 104 and 105 of elevator 
enoloeuree and collapsing gates, submitted by your letter 
of August 5, have been approved for general arrangement 
subject to specification requirements and as noted on the 
drawings and given office Nos. 1-634, 1-635 and 1-656. 

Two sets of the drawings are returned herewith, one 
set is being sent to the Construction engineer with a 
oopy of this letter and one set is being returned in 
this office. 

By direction of the Supervising ngineer. 

Very truly yours, 



Superintendent of i reject Usnageraent. 


CC:CE 
CC: DS 

CCtFr* Frank K. Kaufman, 431 Woodward Bldg., ashin( r ton,D.C. 


sb 


ax ib e b 


Dmrii COLORADO kin t 


RiG!fr l rr a 


July 16, 1936. 
Cent ral Kaunas* 


-onstructi n nflneer Owens 
United tste* Int, 
louver, Colo. 


J'ull size details will not be furnished for Items 
referred to In yours fourteenth stop Cosh d<ors end 
trim ere to xstch those In adjacent locations stop See 
notes on eontraot drawing one dash four 


JupervlslDf linear. 


CONFIG. ATI ON 




CC:DE 


WEB:sb 


H. <). Worm No. 7 


Signal (Eorps, Hutted States Army 

. AJL 0 STAXIOH Hb 

mrmnru at loga??, coix>. 

* ri m J1 ---- _ _ *&-4un m «. 


26WV8 AX 3GTRSY 1 FXTRA NIGHT 

' U 

''ASH I MGTO'J DO .45 2P/I JUL 15 K36 

C 0 M S T N E N G R OWENS 

US I ’J T D'WVEP COLO 

FvLL size Details will not be furnished for items preferred 

lO I . YOURS FOURTEENTH STOP SASH DOORS AND TRIM ARE 

VO -ATCH THOSE IN ADJACENT LOCATIONS STOP SEE NOTES ON 
00 TRACT DRAWING ONE DASH FOUR. 



500 PM 


N > . ICK. 


SUPERVISING ENC-R. 







SEVENTH AND LAWRENCE STREETS 


DENVER,COLORADO 

TELEPHONE MAIN 5314 

July 20, 1936 


Procurement Division 
Public Works Branch 
Treasury Department 
r. James D. Owens, Constr. Engineer 
U*S. Mint Addition 
Denver, Colorado. 


Dear Sir: 


RE: U. S. MINT 


Confirming our telephone conversation, we are 
proceeding with the fabrication of the interior mill-work 
according to details submitted to you by the American Fix¬ 
ture Company, Denver, Colorado. 

It is our understanding that the Department will 
• o ^ fuinish us witn full size details for this interior trim 
stating that weare to match that in adjacent areas, and we’* 
are proceeding in accordance with your instructions. 

Yours very truly, 

F. J. KIRCHHOF CONSTRUCTION CC. 


GBF/ vm 



( 









SEVENTH AND LAWRENCE STREETS 


DENVER, COLORADO 


TELEPHONE MAIN 5314 


July SO, 1936 


Procurement Division 
Public Works Brunch 
Treasury Department 

nr* James ?>• Owens, Conatr. Kngincor 
i;#,* ini Addition 
Denver, Colorado# 


RS; 0. S* Mil IT 


Dear Sir; 


Confirming our telephone conversation, wo arc 


proceeding with the fabrication of the Interior oi 11-work 
according to detail* submitted to you by the American na¬ 
ture Company, Denver, Colorado* 


It is oar understanding that the Department will 


not furnish us with full sis* details for this interior trim, 
stating that we are to natch that in adjacent areas, and we 
ore proceeding in accordance! with your instructions. 


Yours very truly, 

A. J. K1RCIB10F CQI3THUCTX0H CO 



GBF/vn 









Door and Transom Schedule 


for Alteration at U. S. Lint, Denver, Colorado 

Door No. 102, Coining Room to Locker Room, First Floor - Shop Drawing Ho. 7 
1 - Door 3-0 x 7-6 x 13/4, Type C. ^r. W. Oak for natural finish - Present 
frame and trim to "be remodelled and reused. 

Door Ho. 1C3, Lain Corridor to Guards Room, First Floor - Shop Drawing No. 2 
1 Door 3-0 x 7-6 x 2" to match door to tel. switchboard room 
1 pivoted transom " " " " " » « 

1 Door and transom frame 11 " " " " *• 

2 sides of trim 11 “ " '» » « « 

■Ju. W. Oak for naturaJ. finish 

Relight between Guards Room and Tel. Switchboard room - Shop Drawing No. 4 
4 -.ivoted sashed with frames ond trim. Base, Chair rail and picture moulding. 
Qu. W. Oak for natural finish. 

Door No. M-2 Corridor to passage lezzanine Floor - Shop Drawin. No. 3 
1 Door 3-0 x 8-0 x 1 3/4 to match present corridor doors 

1 Door frame and trim to match present corridor doors 

^y. W. Oak for natural finish. 

Doors No. 208, Corridor to Locker Room passage, second floor-Shop drawing No. 3 

2 doors (in pr) 2-6 x 3-0 x 1 3/4 to match present corridor doors 

1 pivoted transom to match present corridor doors 

1 door and transom frame to match present corridor doors 
1 side of moulding trim on corridor side 
^u. W. Oak for natural finish 

1 Side of flat moulded trim on passage side - Waite pine for paint 

One door from Corridor to Employees passage, Second Floor- Shop Drawing No. 6. 
1 door 3-0 x 8-0 x 1 3/4 to match present corridor doors 
1 pivoted taansom to match present corridor doors 
1 door and transom to match present corridor doors 
1 side moulding trim for corridor side 

3U. W. Oak for natural finish 

1 side of flat moulded trim on passage side - White piae for paint. 

One door from corridor to Supt. of melting and refining, Second Floor 

Shop Drawing No. 6 

1 Door and transom frame 3-5 5/8 x 8-0 (for old door and transom) 

1 Side of moulding trim for corridor side 
-Ju. W. Oak for natural finish 

1 Side of flat moulded trim for office side-White pine for paint 
(Old door and transom to be used for this opening) 

Door No. 201, Passage to Locker Room, Second Floor - Shop Drawing No. 5 
1 Door 3-0 x 7-6 x 1 3/4, Type C Wnite Pine for Paint 

1 Door frame " " 11 " 

2 Sides of flat moulded trim 11 " M ” 

4 Fixed relight sashes with frames and trim White Pine for Paint 


Door No. 202, Locker room to toilet, Second Floor - Shop Drawing No. 5 
1 Door 3-0 x 7-6 x 1 3/4, Type C White Pine for paint 

1 Door frame 11 “ " " 

2 sides of flat moulded trim 11 11 " " 

2 i ixed relight sa.sn.es with f rames & trim. Wh, Pine for Paint 


One Door from locker room to Employees paggage, Second Floor-Shop Drawing No 
1 Door o-0 x 7-6 x 1 3/4, Type C White Pine for paint “ - ■ 

1 Door frame n it it ~ n 

2 Sides of flat moulded trim 11 11 ti 


Procurement Division, 
Public Works branch., 

Irwasury TVepnrtrAsnt , 
Washington, 53. C. 


Ret XT* Mint 

Denver, Colorado 


Sirt 


horwlth wo iiadH of Wr»«.o »rk«4 
1 end 3, m furnished by the 

j. b. liARTI&v UOSUC COUPAlfT 


Timnxmr Colorado, for use In connection rlth the ohove 
orojeot In accordance with plane and specificatlone. 

We wish to thank you for a proopt approval of these osnpl^. 


Tory truly yours, 

y. j. nscHnor ootwhowio* co. 


431 Woodward Building 
Washington, D. Co Office 


IKKtlee 
CC Job 

CC Hone Office 

y 


CO 0.*. 


Procurement Division, 

Public fork* branch. 

Treasury Depart nest, 

Washington, B, C. 

Set D. 8. Sint 

Denver. Colorado 


31r| 

Ve are transmitting herewith In quadruplicate structural eteel 
shop dree Inc Vo. 95, showing details of steel under 
elevator machinery, as prepared by the 

ttI!*BS* STEEL AMD ISOS VOBKS COMMIT 

of Denver, Oolorndov for use in connection with the above 
project. 

Ve wish to thank yon for a prompt approval of this shop dreeing. 

Tory truly yours, 

t, j. rzw&mr covsrauorxca commit 


TSKtl 


431 Woodward Building 
Washington, 3. C. Office 



May 33, 1«36 


Procurement Division, 
Public Work* Drench, 
“’rer-urycDepartment, 
Washington, 0. 0. 


Hot U. 8. Mint 

Denver, Colorado 


Sir: 


Vo aro transmitting herewith in quairupl lento "hop sketches 10, 
11, and 13, showing details of long beams, which have to bo 
1ellvftred at the building before structural steel of Vault 
?*o. 1 Is «*ected. Dheoe drerlnrs aro prepared by the 

MXTttS" AJT) ISO!! COMCAST 

of Denver, Colorado, 

Wo wish to thank you for a prompt approval of these shop 
drawings. 

Very truly yours. 


AHKtlee 
OC Job 

CO Homo Office 
CC C.». >/ 


V. J. KIRCHHOF C0HS7TUCTIOT COMPAJfT 


431 Woodward Building 
Washington, D, C. Off loo 


\ 

i 

I 





\ 





oaelo. 


Form 8771 


TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 


♦»&§« Struct. St Ml **8irS* IP* _JMHtth 

(State, city, and building) .. .(Work) "(Dale ^nt and”initial of issuing division) 

Shop drawing Ko. 95 eubmitted with contractor's letter dated 6-6*36, le epproved 

subject to changes noted In red* 


Conycf this letter to District Engineer. 


1 drawing to contractor, 2 drawings to construction engineer* 

Issued by Procurement Division, Public Works Branch, Treasury Department, on above date 


To 

7. J* Kirchhof Construction Co., 

Copy to 

Construction Engineer Owens, 

(Construction engineer or custodian) 

(Contractor or other addressee) 

?CC Lawrence Street, 

D. S. Mint, 

(Building) 

(Street and number) 

Denver, Colo* 

Denver, Colo* 

(City and State) 

(City and~ State) 


NOTICE TO CONTRACTOR. ETC., OF SHIPMENT. (MAIL WITH No. 4) 



Note: 


Supervising Architect, 


2—6356 


U. S. GOVERNMENT PRINTING OFFICE 


By 



















Form 8771 


TREASURY DEPARTMENT 


PROCUREMENT DIVISION 
Public Works Branch 


Dovvor, Colo., Mint 

(State, city, and building) 


ft mot. Stool 

.'('Work). 




A OR 


(suite, city, ana Duuaing) (won; (p»t8 sent and lnlUal of toutag divisi on) 

Bkotohes 10, 11, ud 18 oubaittod with oontrvctor*o lottor dotod 8-83-9*. or# 


•ubjoet to ehongoo noted In rod, 

Cofy of this lottor to n i strict nrinoer. 


1 sot of droving* to contrector, t osts of droolnM to construction onginoor. 


Issued by Procurement Division, Public Works Branch, Treasury Department, on above date 


lOdUCU BY CIVIC IV 1 LMVIOIUIII rUDLIV nvnivo ' t . i . w. . . w u. 

To Const ruction Ingloeor uvoco. 

copy to irc j* 0 f Construction Co., 

(Construction engineer or custodian) 

tJ. S. Mint, 

(Contractor or other addressee) 

TOO Lowroneo 8t., 

(Building) 

Do over, Colo. 

(Street and number) 

Denver, Colo. 

(City and State) 

(City and State) 


5 

NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL WITH No. 6 


Note: 



Supervising Architect, 


By 


2—0360 


(J. S. GOVERNMENT PRINTING OFFICE 



























TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 

Struct. Steel "LA-S" ADR 4-50-SC . 

(State, ci ty~ and”building)’.’(Work).(Date"sent"and’initTa’fof issuing division) 

Shop drawing* Nos* 80, 61, 62, 85, and 88, submitted with contractor*a latter 
dated 4-29-36, are returned for revision in accordance with notation In red and 
must he resubmitted for approval under a different number when corrected. 

Copy of this letter to District Engineer. 

1 set of drawings to contractor* 



Issued by Procurement Division, Public Works Branch, Treasury Department, on above date 


TO 

Copy to 

. . irchhof Construction 

Co., 

(Construction engineer or custodian) 


(Contractor or other addressoe) 

7C0 Lawrence Street, 


(Building) 

(Street and number) 

^nver, Colo. 

(City and State) 


(City and State) 


NOTICE TO CONTRACTOR. ETC., OF SHIPMENT. (MAIL WITH No. 4) 


3 



2—6356 


1.3. GOVERNMENT PRINTING OFFICE 


By _ 




















INCL. #24724 


DENVER, COLOI-JUO., MINT. 


SE-6-H 


ay 20, 1936. 


F. J. Klrchhof Construction Company, 
700 Lawrence Street, 

Denver, Colorado. 


Oentleuen: 

Shop drawing sheet No. 91 for atalr details by The 
t.ldwest Steel Sc Iron forks Company, for the Denver, Colorado, 
tint, submitted with your letter of Unj 12th, hae been 
ap roved for general arrangement only subject to speci¬ 
fication requirements and a.e noted on the drawing and 
given office No. 1-633. 

One nrint of the drawing Is returned herewith, one 
print Is being retained in the files of this office and 
one print together with a copy of this letter la being 
sent the Construction Engineer. 

By direction of the Supervleing Engineer. 

Very truly youre. 


Superintendent of Project Management. 


CC:CE 
CC: DE 

CCjMr. Frank E. Kaufman 


; 



la, iflcie 


MrUion. 

Publ to "arki 'ranch 

fr«-%tn*y 

•••hiBftca, 0. 0. 


•in 


*•« C. S, Mint 

nmrmr % Colorado 


■«>l2t» 1 ”^J* r ^ h 0 ‘ a r ^ 1 J lt “^*tap towtBthoMn* 

'* *«• 91. « pr»p*r#d V 


tid. mu a iuai saaxs company 

projact! 0 ^ 0 * ** d % ° b * la coauoction with tho 

thanH JOU f0r * Pr °* pt *9PW«1 Of tht. okop drnviof. 


Tory truly your*. 

a. J. xixcHKor aoir»*wucpiow co. 






ABXtU. 

CC Job / 

oc Rom offi c# 

CC 0.*. / 


431 Voodvord Suildli* 
***hlufto®, 0* C. Offlo# 


» 


•aclo. 


TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 

ttipemu. an o/u/te •sa*s # b. 

■ >, find building) (Work) (Date sent and initial of issuing division) 

Stop trivial* maatorftd 60F, 81R, 8ER, 888, 88 R, 90, submitted with contractor 1 • 
lottor da tod 8/11/36, approved oubjoct to ebangoo no tod in rod* 

Copy of lottor to Dlotrlot E»*tnoor 
1 Mt drvgo* to contractor, 8 solo to oonstr. on**. 


ISSUED BY PROCUREMENT DIVISION. PUBLIC WORKS BRANCH. TREASURY DEPARTMENT. ON ABOVE DATE 


To -- 

CONJTRUCTIi'* FJTIlNfccTt CiTSWS, 

Copy to 

7. X. J JBCEIR T COirrrpUCTlOM CCK?AWY, 

(Construction engineer or custodian) 

(Contractor or other addressee) 

■ rr-s -TAWS ttlHT, 

TOO LAWWBCJE OTHT, 

(Building) 

(Street and number) 

COLO'\OC* 

Colorado. 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. (MAIL WITH No. 6) 


Note: 

V'* 




Supervising Architect, 


2—6366 


U.I. GOVERNMENT PRINTING OFFICE 


By 
























Form 8771 


TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 


COLORADO, HI*? STRUCTURAL JTOTL 

(State, city, and building) (Work) 

&hep Craving tfW, eubaltted vltb contractor'■ letter 

to cbensee noted in rad. 


5/13/SC •8A*S" H*_ 

.”(Da te~sent"and" ini tiafof issuing division) 

dated 5/11/35, approved aebjaet 


CopT of latter to lietriet nglfieer. 


1 print to contractor, S pH etc to eeaetr. enrr* 


Issued by Procurement Division. Public Works Branch, Treasury Department, on above date 

T °V. -T-X'HTJi-f C T-:-, 

C*OPY TO 

?. J. -‘IPCHHCT COhSfWCTICK CCHTAST, 

(Construction engineer or custodian) 

TNITKD STATES 1SIKT, 

(Contractor or other addressee) 

poo lAimr^i ettzet, 

(Building) 

BSBTIF, COLORADO. 

(Street and number) 

DSTTO, COLORADO. 

(City and State) 

(City and State) 


5 

NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL WITH No. 8) 


Note: 


Supervising Architect. 


By 


2—5366 


U.S. GOVERNMENT PRINTING OFFICE 































Sheet 6 


Form K573 E 

TREASURY DEPARTMENT 
Procurement Division 
Public Works Branch 

Record of Scale Drawings, Full Size Details and Shop Drawings 


Building U.S. Mint t Denver, C o 1 o. 


NUMBER OF 
DRAWING 

DATE SENT BY 
OFFICE 

DATE 

RECEIVED 

CONTENTS OF SHEETS 



.1 _• • 

Shop Drawings- Hollow Metal Doors- 


12/17/35 


r 

• *"* • . . 


• « 




Shop Drawings - Terra Cotta 

1 & 2 

11/13/35 










Shop Drawings - Structural Steel N 

Nos, 36, 
39,41,42 
43,5*747, 
49 & 50 

3y , 

11/30/E 

>5 


12 / 12/35 

>6, 12/19/ 


Nos. 38,40,45 & 46 returned for revision 

No • 54 
Nos.557 

r 35 

• t 

57,58 

No. 60 

>9 

12/20/35 



55A, 61&( 
Nos.63,( 

>2 12/20/E 
>4,1/4/36 

>5 

Drawing #55 dated 12/19/35 revoked 

65,66 &( 
Nos. 68 ,( 

>7 

>9,1/8/36 


• 

70&71 
Nos. 72' 

;o 1/11/36 


— \_ 

-77-Tncl 

V 


. ' - - ' • r . - ~\ 




- y 




Shop Drawings - Vault Entrances 

No. 1540 
Nos. 154 

L1X 12/28, 

55 

^35 

Drawings Nos. 15407X sheets 2 thru 15413X 

15409X,1 

15416X,1 

D417X , 

5406X, 


returnel for revision 

15407X 
Nos. 154 

L4X 1/23/: 

56 

* * 

15415X 
No. 1546 

5X 1/25/3 

5 

7 ) • 

Finish s 

1,2 &3. 
Nos. 154 
15412X,1 

leets 1/2' 

? /E35 


L1X, 2/4/ 

5416X, 

56 

' r • 

15418?15 

15465X . 

_- 

419X, 


Drawings 15416X dated 12-28-35 and 15465? 



# 

dated 1-25-36 revoked. 

• 

US. GOVERNMENT PRINTING OFFICE > 1938 !l— 15010 















































































































Sheet 6 


F°rmlfi72E 

treasury department 

Procurement Division 
Public Works Branch 

Record of Scale Drawings, Full Size Details and Shop Drawings 


Building —U. S . Mi n t, Addition, Denver , Co l o 


NUMBER OF 
DRAWING 


DATE SENT BY 
OFFICE 


DATE 

RECEIVED 


CONTENTS OF SHEETS 


502-F• 


?1935 

S.9/28-35 0c t•5 thf Windo w frames & D.H. Sash, B aseme nt,&lst.flo or 


501 -F. 

504-F. 

-505 


S. 9/28-35 
3.D 12-241/35 


11/26/36 


4170-1 
70-2 
_ ZQ. -A 
4170B 
. 4 170-5 

:170 —1 



:.ncl. 


4170-G 

4 170-F 

4170-C- 


inclusi 
to 4 
o to 21 

3A- 

Ark~ - 

5- 

- 15 - A 

22 to 


No .1- 
" 2-3 

Nos . .1 


Nos. 1, 
Nos • 4 


0ct.4th- 


of, 1-, 
2/19/36 


5 th 


. Stone Cap on piers at Dr ive Way en trance 
Window frames & D.H. Sash 


11/29/35 


L-__ReJ, nforcin g _Steel¬ 


ect- 9 th- 






Shheeis 


And Eending Sheets 


1/13/36 
1/7/56 
12/27/35 


ve- 


— n 


T- _Q c Is j • 


T? 


0CT.25thJ 

ti n 


_ ft 
it 


u 


tt 


5-Inc # 


1A, 78&79 2/26/36 
57 A,57B &65 1/15/3$ 


2,3 11/13 


2,3 






And bending details 1 to 5 of 5 & detail 1 ofl 
-And lending lists 1 & 2---_ 

x ' t 

And bend ing details_:__:_ 


Shop Drawings- Structural Steel- 


28- 

28- 


- ■ * 'rod--; 


Drawings Nos.5-4and 15 dated 10/l7th-35 revoke d 


Draw ing No. 1, dated 10/17/35 revoked 


Drawings Nos. 57 covered by 57A&37B revok ed . 


S ho p Drawi n gs- Granite Details- 


OCT.22 -3 5- Oct* 27- Nos. 1, 2 & 5 revoked 


/35 


Base Work - Consolidated Cut stone Co.Revised 


Sauk Rapids Granite Co. Super—structure 


U.S. GOVERNMENT PRINTING OFFICE » 1033 2_15610 














































































































Sheet 6 


. Vorm 1 872 K 

treasury department 

PEcxtrKEiinT Dmaioir 
Public Works Branch 


Record of Scale Drawings, Full Size Details and Shop Drawings 
Building s# Mdition, D enver, Color ado. 


NUMBER OF 
DRAWING 

DATE SENT BY 
OFFICE 

DATE 

RECEIVED 

CONTENTS OF SHEETS 




Shop Drawings - Window Guards 

No. 5-U 

B06 12/18 

/35 


BV-1 tc 
BV-4 ir 



Shop Drawings - Vertical Life Steel Doors 

cl. 12/31 

/35 



1/8/36 


Shop Drawings - First Floor Windows 

American-Fixture Co. returned without ae^tien 




11/2^/35 


ghop Drawings - First Story Window Grilles 


11/29/35 


No. 51- Midwest Steel & Iron Wks-rejected 

No. 52 

12/7/35 


Window grills^ Pips rs.lls 6ic* 




Shop Drawings - Toilet Enclosures 

& 211 2 

heet 1 



—- 



Shop Drawings - Elevator Layout 

l/20/36 






Shop Drawings - Elevator Doors 

^179-1 

1/20/36 


Simplex Door Co. drawing returned without act 








Shop Drawings - Misc. Iron Items 

No. 53 

2/1/36... 


..Returned without action 

No. 48 

11/16/35 


























O.S. COVCRNUCHT PRINTING OFFICE* I93S J -l&ClO 


































































































Sheet 6 


Form 1(17215 

TREASURY DEPARTMENT 
PKOf'URJCll ICNT DIVIUIOW 
Public Works Branch 


Record of Scale Drawings, Full Size Details and Shop Drawings 

U. S. Mint Addition, Denver, Colorado 

• Building__— - - --- 


NUMBER OF 
DRAWING 

DATE SENT BY 
OFFICE 

DATE 

RECEIVED 

CONTENTS OF SHEETS 


— 


f 



— • V/ ' 


f f — 





# * 




— 1 

V fr i _-A—i- 


- - 






r 

1 




- « 


• 


, - . 




— ' 




. 

i ■ 




O • 








■r L 








| 



. 

i i 




v /... V . o 




• 




























0 . 5 . GOVERNMENT PRINTING OFFICE: 1939 2 — 16610 































































































Form 8771 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 


Denver, Colo. MW 

(State, city, and building) 


Bolnf, 


stool 

’(Work) 


«8&»S" , A® . 

- y"lDaM "rent and'lnitlal ofUsulng division) 


IState, cuy, Bnu uuiiumg; - . . g.' — 

Shop drawing* lea. 4W0-1, fhNt. 1. *»,“*.*•,litN? 

•hoot* 1. *, *, snd ♦. end 4170 - 1 of 1, outwitted with contractor o letter 

doted lo«*4»?5, spprovsd subject to cbnnges noted in red* 

Cony of thie letter to District engineer. 


1 not to contractor, 8 note to construction engineer. 

USUED BV THE SUPERVISING ARCHITECT. TREASURY DEPARTMENT, ON ABOVE DATE _ 


TO 


Const met ion rug in • or Owens, 

."(Construction Engineer or Custodian) 

0. g. Mist, 

... . .(Building)" 

Denver, Colo* 

.(City and State) 


Copy to 


/ 


f* J. Elrobbof CoMtruct lon 8e, A 

..(Contractor or other addressee) 

700 Lewrcnee . treet,.. 

. ."("street and number) 

Denver, Colo*.. 

(City and State) 


notice to construction engineer, etc., of SHIPMENT. (MA.UWTH NO. a) 


Note: 


Supervising Architect, 


2—6356 


By 




























Form 8771 


Beaver, Colo*, Mini 

(State, city, and building) 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

8tsaet. Steel _ 

.(Work). 


Ilf 10-17-35* 

(Date sent and initial of issuing division) 


Step drawings Mot. 1 to 4 inol.* and * to a loci. submitted with oc«traetor*e 
latter dated 10-8-35, approved subject to ehnngee noted la red* 


Copy of thle letter to District Engineer* 

1 sot to contractor, t acta to construction engineer* 


I88UED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT. ON ABOVE DATE 

To 

Conotraotloa Kaglaeer Owens, 

Copy to 

T. J . Kirehbof Conotraotloa Co.* 

(Construction Engineer or Custodian) 

V. 8* Mlat, 

(Contractor or other addressee) 

700 Lawrence Street, 

(Building) 

T'snrer, Colo* 

(Street and number) 

DcoTorp Colo* 

(City and State) } 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT, (mail with No. 6) 


NOTE: 




Supervising Architect, 


3—A350 


By 























m 8771 TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Cm - -_ .At®.1Q-J8-38. 

(State, city, and building;) (Work) (Date sent and initial of issuing division) 

Stop 4ravine* ( on. 81, 44, 8, 18* and ft* to 88 lntl,, e*altted with contractor'• 
letter dated 10-19-38, approved eubject to Aaagee noted in red, 

*** « - - 

Approval of droving* 3, 4, and 18 dated 10-17-88, le hereby revoked. 

Copy of thie letter to Dietriot Engineer 


1 eet to contractor, 2 eat* to eoaetrootlon engineer. 


ISSUE D BY THE SUPERVISING ARCHITECT, TREASURY DEPARTMENT, ON ABOVE DATE 



Supervising Architect, 





















form 8771 TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

DT.’T^Tl, COLO*, MINT. 3* 3. 


CBtftte, city, and building) (Work) 

Full SI 70 Dot tills Nos. 501 end 508. 


9-28-35. Ff-OM wh 

(Date sent and initial of issuing division) 


1 of euoh to Contractors, and Construction Engineer. 


Issued by the Supervising Architect, Treasury Department, on above date 


to Ocmstructlon Engineer, 

c/o Xno _C.uatc-dina*. 

(Construction Engineer or Custodian) 

U. C. Mint, 

.(Building) 


Denver. vcl or ado• 

(City and State) 



COPY TO 

Tm j±lX_QS&oi ..v.QnalaCMfiJtlPn„CO..* 

- - — (Contractor or other addressee) 

Q 14M PTH— NWlt ... 

(Street and number) 

i;v,;v , ^oicirudo. __ 

-- y ^ state) 


NOTICE TO CONTRACTOR, ETC., OF SHIPMENT. (MAIL WITH No. 4) 


Note: 


Supervising Architect, 


ij—0366 


By— 
































Form 8771 


PH nn a , cow,, uikt. 

(State, city, and building) 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

T. 3. B. 

(Work) 


roll i » *t«U fit), S 03 , 


1 to Contra©tors, 1 to Construction agineor. 


11 - 26 - 30 . *h 

(Date sent and initial of issuing division) 


Issued by the Supervising Architect, Treasury Department, 


ON ABOVE DATE 


To 


construction "Yi^lneer Cweiu;, 

(Construction Engineer or Custodian). 

(Building) 

jaenvoiv solanwta*. 

(City and State) 


Copy to 


(Contractor or other addressee) 

TOO Imammm fetroot. 

(Street and number) 

(City and State) 


/ 


Vi 






>a, 3 ? 


NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. (MAIL WITH No. 6) 


Note: 


jfl 


5 


Supervising architect. 


2 —C 3 S 6 


By 






























Form 8771 


* 

TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

D * nT * r, C010 * MlBt -troot. Stool *SA-6« ACS 11-50-30. 

(Sta te, city, and building) (Work) (Date sent and Loitial of issuing divisionj 

Jnp dr** ln«* *M. 00, 8 ?, », 41, 4t. 40, 44, 4?, 49 and 00 , Mtaitttd vltk 
coot rector* • lottor dotod U-19-56, mrm mpprormd oubjoet to changes no tod 1» nd. 

M Dn«liga Ko». 36, 40, 45, id 44, ntalttid vita mm lotto? or# retumod for 
rojlolo* In aecordoaoo oith notation la rod ond Hoot bo rosoSnlttod for op prowl 
nador o dlfforont nwribor «Us 

Copr of thlo lot tor to Blot riot Kai’lnoor* 

1 oot of drooimao (ooMploto) to eon t motor, t ooto opprowd droving* to Conatr.Imgr. 


Issued by the Supervising Architect, Treasury Department, on above date 


To Coaotmotloa fiftlftaw «m», 

copy to f 0 j l rebkof Const root loo Co., 

U ^ ^|i||uction Knginoer or Custodian) 

(Contractor or other addressee) 

Vie Looroaoo Stroot, 

hmi, c.l.. < "“ Wm ‘ l 

(Street and number) 

Dooror, Colo. 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT. 


(MAIL WITH No. 6) 


Note: 




Supervising architect. 


2—0356 


By- 


























Form 8771 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Braver, Mint Struct, ttaal 

(State, city, and building) ” (Work) 

£)iop Aravin# »o. 54 autaauttad aitk contractor’s latter 
tofebaagas not#4 la rad* 


y* 


•si-s* 




xa 




of issuin- divisio] 


a a; 


Copy of this latter to District Eagineer. 

1 drawing to coatractor, 1 drawing to oosatructioa uaglaaar. 


Issued by the Supervising Architect, Treasury Department, on above date 


To 

Coastxaetica Inglaaar Owaaa, 

copy to ft ; irefclaf Caa at ruction Co., 

T obstruction Engineer or Custodian) 

(Contractor or other addressee) 

TOO Lawranoa tract. 

^ ^ (Budding) 

Cenvar, Colorado. 

.. (Str^t and number) 

Danvor, solo* 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT, (mail with No. 6) 


Note: 




Supervising Architect, 



























Form 8771 


TREASURY DEPARTMENT 


Denver, Colo* Mint 


OFFICE OF SUPERVISING ARCHITECT 

Vault ngtsaaos* 


«SJU8* A® 1B*W*S5« 


•4T|fliii|tkS mmb *1* & «mMI «h* 

la approved aubjact td changes noted In rod* 


•'♦Drawings Nos* 1540VX shoots 2 through 15413X shoots 8. sobalttod with eoao 
lottor aro returned for revision In accordance with notation In rod and »uet o& 
rosubalttod for approval under a different number shea oorroctod. 


Copy of this lottor to District Engineer* 

1 complete sot of drawings to contractor* 1 approved drawing to e cob tract ion engineer. 


Issued by the Supervising Architect, Treasury Department, on above date 


to Construction Yagissor Owens, 

copy to Horrlsg^Hsll*” Marvin Snfs Co*, 

VS ^Jg^ruetion Engineer or Custodian) 

^ Ht. {ffiptractor or other addressee) 

✓envsr, Colo. (BuUdine) 

liU O o (Street and number) 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL WITH No. 6) 



Note: 



Supervising Architect, 



























Form 8771 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Struct. steal 

. (Woilo 


AW 


18 - 19 - 36 . 


fcaawar, Colo*, Mist 

~ '(Stttfcoity i and buMmjT CWortt" (Date sent and initial of Lsmirs division) 

Shop Anvils too* U, 96, 59, 99, and 59, aobaltted eltk eoatraetor’e letter 
dalid 18-14-55, an approved subject to changes noted la 


Copy of tfcia lattar to rtatrlat £aglneer* 

1 sat of draslngs to cob tractor, 8 sots of drawings to construction engineer* 


Issued by the Supervising Architect, Treasury Department, on above date 


To C oast ructloa Engineer Cma, 

copy to F# j # lrohhof Conatructloa Co., 

(Construction Engineer or Custodian) 

U. 8. «int. 

too 

(Budding) 

jenver, Colo* 

Hum, 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT, (mail WITH No. 6) 



Note: 




Supervising Architect, 


By 


2—6350 

























y 


tr ■ 


Form 8771 


TREASURY DEPARTMENT 

OFFICE OF 8UPERVI8INO ARCHITECT 

struct. steel 


AIM 1E-EO-SO. 


Denver, Colo., Wint 

., mwi IiUMIiikj (Work; JuUl»»l of jM 

Step dnnlng Mo. SO submitted with MSHwtor'i lstter deted 15-16-35, 1* 


i*i of tUlliD* division; 


subjset to changes noted Is red. Also 4n«li|* Sos. 561, SI, m 4 St submit 
another contractor*s 1sttor dated 11-16-55, are approved subject id changes 

Copy of this latter to District taglaeer. 

••Previous approval of #50 dated 11-16-95 la hereby revoked. 

1 eat of drawl age to contractor, 1 set of drawings to coast rust ion engineer. 


with 
la red. 


I88UED BY THE SUPERVI8INQ AROHITEOT, TREASURY DEPARTMENT, ON ABOVE DATE 


To Coast net lea Engineer Omens, 

copy TO r# J m sintef Const net Ion Co., 

jj ^ j^<j|^triiction Engineer or Custodian) 

too 

Denver, ColoredU^ 08 ’ 

Denver, 

(City and State) 

(City and State) 

F 

NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT. (MAIL WITH No. 6) ^ 

Note: 



*/ 









Supervising Architect, 


2—5366 


By- 

























Form b77i 

MOIBI OQU). MINT* 

CHUto, . lli, and lutildliiu) 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING AHCHITEOT 

Vm bt D. 


tw ° rk) 




1 /34/3S PW-Orf J* 

(Da ts ’soui and initial of &S3 


F. S. D. Ho* 504 

1 oat to Contractor, 1 act to Construction Kngl 'Cer 


IS8UKD DY THE 8UPBRVISINQ ARONITEOT, TniAlURY DEPARTMENT, ON ABOVE DATE 

To 

Construction i:n, inc^r Owens 

Copy to 

f* J. JClrcniioT Oonstr. Co. 

(Construction Kuginoor or Custodian) 

U. S* Bint 

(Contractor or other addressee) 

70 Laurens* St. 

(Building) 

Denver, Colo. 

(Streot and number) 

Denver, Colo* 

(City and State) 

(City uuj State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. (MAIL WITH No. 6) 


Note: 






Supervising architect. 


















771 TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Losoor, Colo*, Mint Roinf* Stool "SA-S* AM lf-fT-35. 

# ~* 7 *~ •*$?*•* bon^~4o%naO 

contractor's lottor dated 18-19-SO, urt epprorod sub joe t to efcongoo no tod in nod* 
Co»f of this lottor to Clntrlet Knginoor. 

1 not of drools** to contractor, S so to to eon struct ion ongincor* 


Issued by the Supervising Architect, Treasury Department, on 

ABOVE DATE 

To Construction aginoor Ooons, 

copy to f # j # stmtfcof Construction Co*, 

(Construction Engineer or Custodian) 

Good* Hint, 

(Contractor or other addressee) 

TOO Lowren co (iroot. 

(Building) 

Denser, Colo* 

ir tract and number) 

v tATtr, Colo* 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT, (mail WITH No. 6) 


Note: 




Supervising architect. 






















Form. 8771 

renvoi, Colo*, «lnt 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Struct, ‘teel 




"SA-£* ATE 





doted lP-ff-53, ere eyprorsfi subject to ?b*cg»* noted in red* 
Copy of this letter to District Engineer* 

1 eet of drivings to contmetor, t note to soastruetloa engineer* 


Issued by the Supervising Architect, Treasury Department, on 

1 ABOVE DATE 

To Construction bcglneer Ovens, 

copy to y # # ..irobbof construction Co*# 

^j destruction Engineer or Custodian) 

TOt i op ^^ er addressee) 

Der.vcr, Colo. (BaildiQg) 

vezi Y j? , C ^I1S t . and number) 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. 


(MAIL WITH No. 6) 


Note: 





Supervising Architect, 
By- 



























i 


Form 8771 


rolo» t mat 

(Hlnto, city, and building) 


TREASURY DEPARTMENT 

OFFICE OF 8UPERVI8INQ ARCHITECT 

8elaf. steel 


(Work) 


(Date sent and initial of l&buiD— diviaionj 

cor tract or* a 


*SA-6” AJDB l-?-&6. 

—■- - -tppn (Date aent i 

f°? S 70 ‘ F 11,4 *•»***! Hate 1 and i, emitted with 
lattar l-fc-^6, arc approved subject te efceagea acted la red* 

Copy of tfeia letter to Olatrlct JCatfeear. 

1 act of draviags te eoatraetor, I aeta at drawing* to eomatxuatlaa enginaar* 


188UED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT, ON ABOVE DATE 


To Ceaatmotlaa laglaaar Owans, 


copy to f 0 irehhof Construetlea Ca* # 

(Construction Engineer or Custodian) 

9. 8. Mint, 


(Contractor or other addressee) 

TOO Laereaee Sit*, 

(Building) 

Dearer, Colo* 


(Street and number; 

Dearer, Colo* 

(City and State) 


(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT. (MAIL WITH No. 6) 


Note: 


Vt-SP * 




Supervising architect. 


By 


2—8368 




























Worm H77i 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Ctiuct. hfl 




4«GT>r f Colo., Ulat Ctruct. stool "SJUS* A» 1-6-56. 

^^(Btato, ciiy, un.i i)uii«]ing) iWa&b . . W^S^^iSW'ofSiSiS'&SSS 

lf#, ‘ M ’ ••• *° •** n «*»ittod Viu contractor*» lot tor datod 
A * VM « •» •pproood oubjoot to «)»B|M Mt«4 U rod. 

Copy of this lot tor to Dlotriot tafia oor. 

^ *** Aroolafo to eootrootor oaf ooaatrootioa oaginoor. 




lOOUED BY THE SUPERVISING ARCHITECT, TREASURY DEPARTMENT, ON ABOVE DATE 

° Construction . agli oor oono, 

Copy to 

F. 1. ircbbof Coaat root ioa Co., 

J jjj ^ ^ J ^^truction Kuglnoor or Custodian) 

7co 

loQTtT, ColO. (BuUdlDK) 

Loctot. CTC dnumber; 

(City and Stale) 


(City and State) 

NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL with No. 8) 5 

Note: 

' 

1/ 



Supervising Architect. 


By 


Z— 




























Form 8771 


< 


Colo., Mint 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Struct. stocl 




*SA~S» Am 1-11-96. 


tote, BB(i biiUdl ^)^ | . (Work) (Date sent and initial of Jastlhui division) 

r *** 1 " •»« rntmlwu Utter d>t«d 1-8-3*, 

*** approved oubjaot to changes noted in rod. 


Copy of tide letter to District Engineer. 


1 oot of iitvlad to contrastor, 1 oot of dreeing# to const motion engineer. 

Issued by the Supervising Architect, Treasury Department, on above date 

° Construction Engineer Ovens, 

copy to y. j. jtiroWwf Construction Co., 

^ g ^|uction Engineer or Custodian) 

Doctor, colo.' 8 * 

ff QQ j at ^ rtjSSCe ) 

Doctor, c^®“ dnumber) 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (mail w.th n„. 6) 




Supervising Architect, 

































Form 8771 


Otmr, Colo., Mint 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

*oinf. Stool 




•SJUS* im 1-13-5*. 


tS^twasro. 4i«M» mi miim W6ii»i» > «r », 

oitk contractor' o lot tor 4oto4 1-11-56. an approval oubjoot to ofeongno aoto4 1b 


Copy of this lottor to Diet riot laglnoo*. 

1 oot of dn«ln|f to contractor, 2 note of droolngo to oonatructiom «mgi 


Issued by the Supervising Architect, Treasury Department, on above date 


TO 


Count met ioa Enginenr Ovens, 

g g (jj|StijwUon Engineer or Custodian) 


Dnover, Colo. 


(Building) 


(City and State) 


Copy to 


?• J. Elrokhof Construction Co., 


(Contractor or other addressee) 

fOC Lovreneo U», 

(Street and number) 

P«nm, Colo. 


(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT, (mail with No. 6) 


5 


Note: 


8 * - 




Supervising Architect, 


2 — 03 60 


By 


vy J 





























Form 8771 


* 


r«8Tir, Colo., Vint 


TREASURY DEPARTMENT $ 

OFFICE OF SUPERVISING ARCHITECT 

Stmet. Stool •£**&• ADR 1-16-36. 


(State, city, and building)"" (Work) (DaU sent and imtial of wsuuwoivwiotj 

flfcon droning* Woo. STA, STB end 61 oabaltted with coot rooter o lot tor doted 1-14-3&, 
nr* anprmrod rnbject to ebengt* noted io rod. 


\/ ’ ♦Proriooo approve1 of bo. ST covered by STA ond STB io 


Copy of tfaio letter to ^iolriot Tnglo oe r . 

1 not of droving# to oigtrector, t note of dreeing* to cautraetlon engineer. 


I88UED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT, ON ABOVE DATE 


To Conot ruction Inginoor Qw>, 

copy to j m i irefcfeof Court motion Co., 

(Construction Engineer or Custodian) 

tf. ft. Vint, 

(Contractor or other addressee) 

7G0 Lawrence it.. 

(Building) 

Denver, Colo. 

(Street and number) 

Denver, i olo. 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT, (mail WITH No. 6) 


Note: 







Supervising Architect, 




2—835fl 


By- 


























Korin 8771 


TREASURY DEPARTMENT 

OFFICE OF 8UPERVI8INQ ARCHITECT 


•ele. JL .*iiS.Twit lilmifti •fti*i* Aim 1-0-N, 

(Htot«, olty, and building) (Work) ”” aja^ Mmt auid liiiViAi of i**uLn# UlTitUrD, 


fthon dronlnge Rot. 16414X and 1541ft! enbnltted with tractor*a Uttar dated 

1-1&-ZX, are approved eubjact to ehangea notad la rad* 

Copy of thla latter to District Engineer. 

1 drawing to contractor and construction engineer* 


Issued by the Supervising Architect, Treasury Department, on above date 


To 

Cone t mat 1 ob tmgineer v sen a. 


Copy to 

fterrln£~Hell-ttervln Safe Ca., 

(Construction Engineer or Custodian; 

D. ft. Milt* 



(Contractor or other addressee; 

Hnalltoa, 

(Building) 

Denver, Cole* 



(Street and number; 

Ohio. 

(City and State) 



(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL WITH No. 6) 



Note: 



Supervising Architect, 










3 —sass 


By- 


















Form 8771 


* 


TREASURY DEPARTMENT ‘ 

OFFICE OF SUPERVISING ARCHITECT 


Jtamr* .<&!*** . 

(fltnto, city, and building) 


Twit lilfixieti 

... "‘(Work). 


■81*8* ADR l-*8-3d# 

(DutoVont unil lniYlal of iasulng divLTlonj 


Shop dreeing* Roe* 1B488X auhnitted with ooetreetor' • latter dated HIpM, ara 
approved aaOJeet to ehangee aatad la rad* 


Copy of thla latter to Diatrlet Engineer. 

« 

1 draw lag to eontraetor, 1 drawing to eonetraetlon engineer* 


I88UED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT, ON ABOVE DATE 


TO 

Conetraetlw Engineer Oweaa, 

Copy t< 

feerring-Kell-ilervin tafe ca., 

(Construction Knginecr or Custodian) 

9. 8. Milt, 

(Contractor or other addressee) 

Beall ton, Ohio. 

(Building) 

Soever, Cola* 

(Street and number) 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT. (MAIL WITH No. 6) 


Note: 


v 




Supervising Architect, 







2—63M 


By 























Form 8771 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 


Kill— 

(State, city, and building) 


_Tlllt. At TOJMAO_ 

(Work) 


(Date Mntand’initial of issuing division. 


finish ohooto 1, 8, ui 8 wlalttH litk eootrootor*§ lottor 4*t«4 1-85-56, •» 
oppwroi oobjoot to eboagoe aotod U »i. 


Copy of this lotto? to Slotriot slnoor. 


1 sot of ImUgi to oootroetor «ni eonntruetioa ooginoor. 


Issued by the Supervising Architect, Treasury Department, on above date 


To 


ConitTuot iom ^ftglBoo? Caoaa* 

(Construction Engineer or Custodian) 

7.8. Mi«t, 


(Building) 


!■—y. 8 > l»i 


(City and State) 


Copy to 


(Contractor or other addressee; 


fij» 11 too, Qblo•. 

(Street and number) 


(City and State) 


NOTICE TO CONSTRUCTION ENGINEER, ETC., OF SHIPMENT. (MAIL WITH No. 6) 




Supervising Architect, 



























tform 8771 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 


Colo., Milt ▼•Hit SltlMMI *9A*B m AW S»4-»9i« 

(State, city, and building) (Work) (Date "sent and’initiai of i^’uing'di vision’" 


fikep drawings Mot. 154UX, 1541 EX, 1541 «X, 194181, 154191 194661 outwit tod 

•itk oont motor's lotto** doted 98-SI, in approved subjset to abengaa no tod 
ia rod, 

"Prarioua approval of 15410 dated 15-15-55 and 15460 dated 1-85-96, is hereby 
revoked. 

Copy of tills latter to Hetrlet Engineer* 

1 sot of drawings to ooatroetor k construction engineer* 


I8SUED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT, ON ABOVE DATE 


To 

Ceaatraetlea Engineer Oveae, 


Copy to 

Herrlnt-hall-ilarria soft Co,* 

(Construction Engineer or Custodian) 

6. s. amt. 


(Contractor or other addressee; 

Hamilton, 

(Building) 

Dearer, Colo* 


„ _ . (Street and number) 

Okie* 

(City and State) 


(City and State) 


NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT, (mail WITH No. 6) 


5 


Note: 






Supervising Architect, 





2—6359 


By 

















Form 8771 


* 


. Colo., 4int 

(State, city, and budding) 


TREASURY DEPARTMENT 

OFFICE OF SUPERVISING ARCHITECT 

Kolaf. *%—l 


V Kolaf. :tMl •8A** - .—SSff" 

bop 4mU| So. 4170-8 tad Mai Awti. 4190-8, 1 to • «*8 ®» f**!*^, 

with contractor’! lottar tat*4 8-19-96, arc approTot aobjoot to char**a noto* » r * a ' 


Copy of tbia lattar to latrtrt .nglraor. 


1 sot of drawing* to contractor, £ cato of drawing* to ooutmctioa angiaaar. 


I88UED BY THE SUPERVISING ARCHITECT, TREA8URY DEPARTMENT, ON ABOVE DATE 

To Const ruction 'cgitMr Cwon*, 

CoPYT ° F. J. irebfcof Construct loo Co,, 

(Construction Engineer or Custodian) 

o. 8. amt. 

(Contractor or other addressee; 

700 Lawrano# fit.. 

(Building) 

ouaar, Colo. 

(Street and number; 

Drawer, Colo. 

(City and State) 

(City and State) 


NOTICE TO CONSTRUCTION 


Note: 


ENGINEER. ETC.. OF SHIPMENT. 



(MAIL WITH NO. 6) 



Supervising Architect 


2—6368 


By 




















Form 8771 


TREASURY DEPARTMENT 
PROCUREMENT DIV.,PUBLIC WORKS 




Dimr, Colo., TJ. S. Mint Stru ct. Stool _ "BA-S» 2-28-8 6. 

(State, city, and bldg.) (Work) (Date, initial of typist) 

Shon drawings Nos, 1A, 78, and 79 submit tod with contractor's latter dated 2-26-56 

are approved subject to changes noted In red. 

***Previous approval of No, 1 dated 10-17-36, is hereby revoked. 


Copy of this letter to District Engineer. 


1 set of drawings to contractor, 1 set of drawings to construction engineer 

Issued bv the Procurement Division. Treasury Department, on above date. 

To: 

?, J. Klrehhof Construction Co., 

To: 

Construction Engineer Owens, 

Construction Engineer or Custodian 

700 Lawrence St., 

(Contractor or other addressee) 

TJ. S. Mint, 

Building 

Denver, Colo. 

(Street and number) 

Denver, Colo. 

r 

, 19 

, 19 

(Date of Receipt of Dwgs.) 

(Date of Receipt of Dwgs.) 

(Signature of Engineer or Custodian) 

(Signature of Contr. or Addressee) 


One Copy of this Form to be Retained in your Office. 


























*ey n, 1936 


Procurement Division, 

Public Works Brunch, 

Treasury Department, 

Washington, D, C. 

Wet U. 8. Mint 

Dearer, Colorado. 

Slri k I 

We are transmitting herewith in quadruplicate structural steel 1 
Sheet 89, shoeing details of beam under vault Wo. 4. 
as prepared by the 


MXD'-iiST 5TRWL 4 IBOTT roptS OOJ'PAW 

of Denver, Colorado, and to be used in connection with the 
above projeet. 

We wish to thank you for a oronpt approval of this shop lrwlng. 

Very truly ynure, 

T. J.iSiaCKHO? OOISTR'^ION CO!'PAW 


AEKtlee 


CC 
CC Job 
CC 0 


Home Offit 
Job / 
O.W./ 


431 Woodward Building 
Washington, D. C, Off lea 


V 


ends. 


Mey 11. 19M 


Procur«»nt Divlelon 
Public »ork» Breach 
Treasury Department 
Washington. D. C. 

lei U. S. lint 

Dearer. Colorado* 


Sirs 

•• are sanding you under separate cor or sample of shellac varuleb. 
Federal Specification *.?.▼. 91. *yp« *. *• manufactured >7 the 

MC WUBTRT 1AKUFACTURIH0 COMPAJTT 

of Denver, Colorado, and to he used in connection with the above 
project. 

fe eleh to thanV you for a prompt approval of this suable. 

fery truly yours, 

?, J. KIHOT7T0? COWSTROCTIOW COUPAHT 


431 foodcard Building 
Washington, D. C. Office 


AHXiiee 

OC Job / 

00 Home Office 
CC C.l./ 


May 11, 1936 


Procurenent Division, 

Public Work* Breach, 

Treasury Department, 

Washington, D. C. 

Hat U. S. Mint 

Denver, Colorado 


Sir: 

Va ara tranemittla* herewith in quadruplicate revised structural 
•teal details, sheets BOH, 813, 82H, 85R, and 88ft, revision* 
of Shasta 80, 81, 89, 85, and 88, and Sheet 90, as prepared 
by the 


BID**!?*" STBKL * IHOK T0BJT8 COMPANY 

of Denver, Colorado, and to be used in connection with the above 
project. 

Ve «leh to thank you for a prompt approval of thesa ahop drawing*. 

Very truly yours, 

f. J. nPCHHO? COSfTE’JCTlOir SWASY 


431 Woodvard Building 
Washington, 9 . C. Office 


AHXl1st 


OC Job 
CC Hone 
CC C.£. 



ancle. 


April 34, 1936 


Procurement Division 
Public Works Branch, 
treasury Department, 
Washington, D. C. 


Re* u » S, Mint 

Denver, Colorado 


Sir* 


fe are transmitting herewith in quadruplicate the following sumsary 
list and drawings covering details of reinforcing steel for use 
in connection with the above project* 

Summary List Ho. 4170—10, three sheets, cov ering the messanlno 
story walls and celling (Vault Ho. 1) 

Drawing Bo. 4170-J and 4170-1 OX, marking plana for the same. 
Summary List Mo. 4170-11, one sheet, covering Vault Mo. 3 
Drawing Ho. 4170-X, martcing dan for the above. 

Nummary List Ho. 4170-13, two sheets, covering Vault Mo. 4 
Drawing Vo. 4170-L, nmrtclng plan for sans. 

Wo wish to thank you for a prompt approval of thesa shop drawings. 


Very truly yours, 

F. J. XIDCHW CDHS''*TJC r ' , lOM COMPACT 


431 Woodward Building 
Washington, D. C. Office 


AHXiles 


CC Job 
CC C.B 

ends. 



April 29, 1936 


Procurement Division, 
Public ^orke Branch, 
Treasury Department, 
fnshington, D. C, 


8e» 0. S.Kknt 

Denser, Colorado 


Siri 

t™***!*ting herewith In quadruplicate structural steel detail 
v ^ 81, 83, 86. end 88, showing details of 

elevator shaft framing, as prepared by the 

MlirnSST STaSL a ijroh bosks coupamy 

of Denver, Colorado, and to be u*«d In connection with the above 

PWJ ^Ce • 

,f few attention to Sheet *85, alternate use of a 16* 

channel 50* in place of a 16* *7 64* beam specified. By usiny 

* rn * nn *l Instead of the been, it would save needling and shoring 

the present tlee'** p * Ptltl<,a which U la *•** «®° d condition at 
fe wieh to thank you for a prompt approval of these shop dteeiage. 


Very truly yours, 

?. J. HRCHBOf COWSTRUOTIQB COItPAMT 


AHTiUs / 

9C Job / 

CC Hone /Office 
CC C.S.V 


431 Woodward Building 
Washington. D. C, Office 


ancle. 


Form 8771 

Oeneer, Colo,, tint 


TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 

; tract, tool 



AW 4-19-fd, 


~~ — rr idlin' - nr ■ iefsnn**iwn*l 

epproeed subject to crouton noted in rod. 


ivision) 



Copy of this letter to Dietrlet mrinoer. 

1 net of dreein«e to costreetox;B eets of dreeing* to «onstmetlo*«gli»ssr. 


Issued by Procurement Division. Public Works Branch, Treasury Department, on above date 


To Construction engineer Cues*, 

copy to y, j, urefehof Conet root ion Co., 

(Construction engineer or custodian) 

U, S. Tint, 

700 La'»W^ or *^ e . r , addressee) 

, (Building) 

Colo, 


(City and State) 

(City and State) 


5 

NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. (MAIL WITH No. 6) 


Note: 




Supervising Architect, 


a—esse 


U. f . GOVERNMENT PRINTING OFFICE 


By 




















Form 8T7i TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
Public Works Branch 

Soaror, Colo., O.S. Mat Roiaf. Stool •Sk-l* A» 

(StaterStyrand baUdi^y. ‘(Work) ..."(Date’sent'and initial of issuing division) 

Shoo droid ago Noo. 4170J, 4170?, 41701* aad bond la#: dotollo oao of oat, 1 ond S of 8, 
1, 8, and 5 of 5, ■uhaittod alth contractor’* lottor datod 4-14-M, oro • strove i 
•ttbjoet to change* noted in rod. 

Cooy of thlo lottor to Biotrlot Saglaoor. 

1 Nt of droving* to eoatroctor, * oot* of drawings to taastructlra ooglaoor. 


Issued by Procurement Division. Public Works Branch, Treasury Department, on above date 


To Coo struct on ^xninoor Ovoas, 

C0PYT0 t. j. nrsttwf Coastnistloa Co., 

(Construction engineer or custodian) 

U. r. Tint, 

(Contractor or other addressee) 

7<,‘C 'arrsnce t, ot, 

-•IlVfclj LOIO* 

(Street and number) 

Denver, Colo. 

(City and State) 

(City and State) 


5 

NOTICE TO CONSTRUCTION ENGINEER. ETC.. OF SHIPMENT. (MAIL WITH No. 6) 


$i>rE: 
-» - 

V ► 


Supervising Architect. 


2—«fc5« 


U . S. GOVERNMENT PRINTING OFFICE 


By „. 



















April 27, 1936 


Procurement Division 
Public Works Branch, 
freesuiy Department, 
Washington, D, C. 


Hsj tf. 3, Vint 

Denver, Colorado 


Slrt 


Wc *re transmitting; herewith in Quadruplicate structural 

steel detail drawings Sheets 86 and 87 showing details of 
structural steel supporting Vault Ho. 3, as prepared 
by the 

MIDWB8T 9TSBL 6 HOST WORKS COVPAST 

of Denver, Colorado, and to «* used In connection with 
the above project. 

Vs wish to thank you for a prompt approval of these drawings. 


Very ^ruly yours, 

P. J. KIBCHKO? OBSTRUCTION 30 


431 Woodward Building 
Washington, D. C. Offios 


fles 



sncls 


/ 












* 


*prll 37, 1936 





Brocureeent fWlslon, 
W>Hc Torln Brueh, 
Treasury Depart«ent. 
Washington, !). C. 




dirt 


>i tf. S. Ulat 

Denver, Colorado 

\ 


*• are transmitting horowlth in ouadru; icato Shop Drawing Shoot* 1, 

9h ** inK * enroll to *otlot mad Shower 

eoaotmotion, b« prepared hy tho 

LIBBXT-OWi»tWOID CLASS C?»PAIfT 

Tirji, ‘ i *- « 4 * — «•—*»«■ 


wish to thank you for a prompt approval of those shop drawings. 

Very truly yours, 

XZRCHHBF COUS? ’JCfIOS CDUPAST 


431 Woodward Bull dine 
Washington, D. C, Office 


AHXtloe 

OC Joh / 

OC Hone/f flee 
OC g.b/ 


ends. 


DSffVKR, COLO., MIKT. 


April £4, 1936. 


SK-6-B 

F. J. Kirchhof Construction Co., 
seventh k Lawrence Streets, 

Denver, Colorado. 

% 

Centleaan: 

Shop drawings Los. 1-A, 2-A. and 3 of sheet metal 
•ork by the Vosaer Sheet lie tel TTprice, submitted by your 
letter of April 20, have been approved for general 
arrangement subject to opecificatlop re^iilreiHe^ts end 
as noted on the druwing and given office . v oa. 1-626, 

1-627 and 1-62B. 

Cne set of the drawings is returned herewith, one 
set is being sent to the Construction Engineer with a 
copy of this letter and one set Is belnf retained in thim 
office. 

3y direction of the Supervising Engineer. 

Very truly yours, 


Superintendent of rroject Management. 






CC :C3 
CC:D2 

CC:Mr. Frank B. Kaufman, 431 oodward Bldg., ’ ashington, D.C 


flSStsb 



Inclosure ; 56319. 


COLO., J*INT. 




April 8, 1276. 


38-6-3 

?. Kirohbof Construction Co., 
•Seventh A Lairence - trecta, 

Leaver, Colorado. 


Gentlemen: 

Shop drawing o. 1 of soupstone floors by the Alberene 
Stcne Corporation, submitted by your letter of April 4 on 
the above captioned project, has been approved for general 
arrangement subject to specification requirements and as 
noted on the Craving and given office No* l-6Ji5. 

Cne print of the dreeing is returned herewith, one print 
is being sent to the Construction ngineer with a copy of 
this letter and one print ia being retained in t) la office. 

By direction of the Supervising Engineer. 

Very truly youra, 


Superintendent of iroject anagement. 


CCtCE 
CC : DK 

CCtter. Frank E. Kaufman, 431 oodward Bldg., iashington, D. C. 


Form 8771 


TREASURY DEPARTMENT 

PROCUREMENT DIVI810N 
Public Works Branch 

Otaror, Colo., U. 0. lat Feinf, St#*} w ?A»S m A 'R_ 

" (Btatis cltyJ andTbui Idlng’)’ . ’(Work) . (Date’sent’and initial of Issuing division) 

Shop drawing Wo. 4170 I sad bending detells 41709ehe»t» 1 14 6 inel., aatamltted 
with contractar'e lsttsr dated 3-3C-36, srs approved eubjeot to changes noted la 

red* 

1 set of dreelage to ooatrsetor, f sets of draelage to eoastraetioa engineer. 

Copy of this letter to ristrlet Snglneer* 


Issued by Procurement Division, Public Works Branch, Treasury Department, on above date 


To 

Constmotion .nslaser Ovens, 

Copy to 

F. J. irchhof Conetruetlon Co., 

(Construction engineer or custodian) 

u. a. J'int, 

(Contractor or other addressee) 

700 Lewrenoe itrset. 

(Building) 

Renter, Colo. 

(8treet and number) 

reaver, Colo. 

(City and State) 

(City and State) 



Supervising Architect, 


2 —0300 


U.S. GOVERNMENT PRINTING OFFICE 


By 






















March 30, 1936 


Procurement Division, 
Public *orirs Branch, 
Treasury Department, 
Washington, D. C. 


Bat U. 3. Mint 

Denver, Colorado 


Sirt 

^ra transmitting herewith in quadruplicate reinforcing steal details, 
as follows, as prepared by the 

COLORADO BUIL3XR.C' SUPPLY COMPANY 

of Denver, Colorado, and to be used In connection with the above 
project: 


Sumary Llet - #4170-9, 6 sheets, covering First Story 
falls and Mecsanlns floor. 

# 

Drawing No. 4170-1, Marking Plan for the sane and sheets 
covering tbs slab bar spacers, 

wish to thank you for a prompt approval of thasa shop drawings. 

Yery truly yours, 

f. J. XXBCHKOf CONSTRUCTION COMPANY 


431 Woodward Building 
Washington, D. C. Office 

AHX;i#s 

CC Job / 

CC Boas Wffics 
OC C.l.Y 


enels. 


Form 8771 


treasury department 

PROCUREMENT DIVISION 
Public Works Branch 


^T^*_..?_****» ***** Wrift. ft eel ”8A»£* JJi 3-10-34. 

(State, city, and building")" V .' "I"... 

_ ‘ . ,l« WM««« to 3WS k) Dl*. l-4lf) (Date sent and initial of issuing division) 

ho* drawing No. l/*ubaitt*d with aoRtreeter** letter dated 5-17-34. la approved 
•ut >ct to change* noted la red* 


Copy of thla latter to District nglneer* 


1 drawing to contractor, £ drawing* to 

oonet motion engineer* 

_ ISSUED BY PROCUREMENT DIVISION. PUBLIC WORKS BRANCH. TREASURY DEPARTMENT. ON ABOVE DATE 

Construction Engineer Owen*, 

Copy to 

?. J. irebhof Construction Co,, 

* f Construction engineer or custodian) 

(Contractor or other addressee) 

700 Lewreae# street. 

9«m, Colo."”" 11 "’ 

(Street and number) 

Nearer, role# 

(City and State) 

(City and State) 




NOTICE TO CONSTRUCTION ENGINEER. ETC., OF SHIPMENT. (MAIL WITH No. 6. 


5 




Supervising Architect. 


2—^6366 


O.S. GOVERNMENT PRINTING OFFICE 


By 




















Febnj -y 20, 1936 


F. J. Kirchhof Construction Co., 

Denver, Colorado 

Gentlemen* 

We are sending revised copie^Vf our sheet No, 
^3, (in duplic. te) for the ^iht\ Contr^t. 



These castings 
it was necessary to 

Hr. Owens 

basin in rear drive 

It will b 
determines thfi_Aeng 


FMc*A 



< rom Philadelphia, and 
leek on measurement. 

location of catch 
indicajt^d on the print. 

maintain t'.is as it 
ting gutter, 

Yours^tTQly, 

MIDWEST STEEL & IRON WORKS CO. 





Df tg. Dept. 


CC to Mr. Owens, Govt. Inspector 
CC to Denver Plumbing & Heating Co 






Marsh If, 1996 


Procurement Division, 

Public Works Branch, 

Treasury Department, 

Washington, 1). C. 

Rat U. 8. Hint 

Denver, Colorado. 

Sir: 

Wa arc transmitting barer* 1th In triplicate structural ataal shop dnrlaf 
Ph-fOt 1, showing detnlla of ns* column* 91 and 11, In the boiler 
room, and as prepared by the v 

MiTwnsT 8»u /urn iroh i^rkb compauy \ 

of Denser, Colorado, and to be used In connection with the above 

project. 

We wish to thank you for a prompt apnro*»l of thia enop drawing. 

▼sry truly yours, 

?. J. KIRCHHO? COHSTHUCfXOir COMP Alt 


431 Woodward dullding 
Washington, D. C. Office 

AHKtles 
CC Job 

CC Boas Office 
OC 0.1./ 



ends 


Karch 3, 105# 


Procurement OlTt#lon, 
Public Wojjr* Branch, 
Treasury leprurtment, 
Waehington, o, a. 


Slri 


Bet If. 8. Vint 

renver, Colorado. 


’* ar * tranewlttlng herewith In triplicate eaov drawings Ho*, 
ffranlte detail* for the retaining wall at West *1 ration, 
line Baet and South elevations, as prepared by the 


4 and 5, showing 
and nroperty 


COVSOLtlH'TB'D 00? S70WZ AND QPAVITK COKPAWT 
Of Denver, Colorado, and to be used In connection with the move project. 
». »l.h to tbu>k you for • pro.pt »powr«i of tt>... .hop drying.. 

Very truly yours, 

P. J. KIRCKHTP C1118TB'JCTI-IH COKPA.;r 


431 Woodward 'lullding 
Washington, D. C. Office 


AKKiiee 
OC Job 

CC Rone Office 
CC C.l.V 


Kncloeuree 


Wmi7 26, 1936 


Procurement hlvlslon. 
Public 'orks Branch, 
Treasury Ho-.-rtment, 
P&*hlat 9 tca, n. c. 


Be: tf, S. Mint 

Boaver, Colorado 


Sir: 

ora t r-»nsmiIt lag herewith in triplicate structural steel details. 
Drawings -o*. 1, 78, and 79, as p repp rod by th« 

STEEL & IPO’; TOtlCS (r>*n»AJfT 

of Denver, Colorado, and to ba used In connection with the 
above project. 

Shaot To. I has boon previously aooroved, but no* piece narks h*ive 
been a'dad. 

*• wlsl1 *7 T»'* »• follow* fra* a letter received from our Sur>-eontr ctor, 
fhe ! idwest Steel t Tron Dorics Company, for your inforastl 

•DUwm ioni upon which tho lengths of these bonne depend have been 

checked at the building and agree with the plan dimensions v 1th the 
exceotlon of tho center to center dist ance between col nans 1A and 9. 
•Phis dimension wee measured in a round about *ny on account of existing 
walls and we plan to rechock when conditions ary tio.*e uivorable. 

"*• have detailed beam BB3, using the plan dimension, but will revise 
later If field dimensions so indicate. 1 * 

Va wish to thank younfor a prompt approval of these detail drawings. 

▼ery truly yours. 

T, J. KRCHHO? C0:;?^RITC?I07I OQUPAWT 


AHK: les 

OC Job / 

CC VmfQttle* 
CO «/ 


431 Woodxard Building 
Washington, D. C. Offloe 


February 1?. 1W6 


Procurement Division, 
Publlo Soviet Branch, 
treasury Department ( 
Wash inf; ton, D. C. 


R®J U. 3. Hint 

Denver, Colorado 


81 rt 

*• we transmitting herewith In quadruplicate reinforcing eteel detail* 
ae prepared by the 

COLORADO BUILDERS SUPPLY COMPART 

of Denver, Colorado, and to be need In connection with the above 
project; 

Snmmary Llet Mo. 4170-8, five eheete, covering 
the basement rails, first floor and Vault Mo. 1. 

Drawing Mo. 4170-0, narking plan for the above. 

Drawing No. 4170-H, additional marking plan 
Sheets covering the Slab Bar Spacers 

*• wish to thank yon for a prompt approval of these shop drawings. 

Very truly yours, 

F. J. KXRSHBOf C0M3THUC-’I0M COMPAMT 


431 Woodward Building 
Washington, D. C, Offlcs. 

ABU lee 
CC Job 

CC Home Office 
OC C.B,v 


Bncloeuree 




/ 



w. 


* 


V 


>» 






January 39, 1939 


Procurement Dlvielon, 
Public Work* Branch, 
Treasury Department, 
Vaehlngton, 0. c. 


Rc« U. 8. Hint 

Denver, Colorado. 


Sir: 

We ere tronemlttlng herewith in triulic*t» Hiop Drawing *?he«t Wo, 58, as 
prepared by the 


MID'257 ST^X 4 I BOW W0HK8 COUPAWT 

of Denver, Colorado, showing detalle of eastings and nlpe mile, to be 
need In connection with the above project. 

to e eh to thank you for a prompt approval of thle Shop Drawing. 

Very truly yours, 

P. J. F.TBC'HHOF COfffTTSJC'TOS 'OfiPAKY 


431 Woodwerd Building 
Washington, P. C. Office. 


AHKj lee 
CC Job 
CC Hone 
OC C.f. 


jfUc 


January 14, 1936 


Tt curemant Division, 

Public ’'or'tcs Branch, 
're^sury Department, 
Washington, D, C. 


Re: 0. S, Mint 

Denver, Colorsdo. 


Sir* 

?* 'irm transmitting herewith in quadriplicate, Shoo Craving 5heete 
37 A, 37B, and 64, revised, showing the use of 2/4 rt rivets in 
olace of 7/S - rivets, in sub-basement vault partitions, ns 
orepared by 


MI12HS89 STS3L A IROli '.GSK5 COMTHIT 

of Denver, Colorado and to be used in connection with the 
above project. 

We wish to thank you for a prompt approval of theae Shop Drawings. 

Very truly yours, 

F, J. KIRCHHO? C0U3TrJC m I0H CO. 


AHK: lea 

CC Job / 

CC Hone fttto* 

CC 0.1.V 


431 Woodward Building, 
Washington, D. C. Offica 


January 11. INI 


Procuroaont 21 viaion, 
Public fork* Branch, 
Treasury Deoar twont, 

Washington, 0, C. 


9!rt 


Aei U, 3. Mint 

Panver, Colorado. 


Wo are trnawutlaff herewith la quadruplicate the following ahoota, covering 
reinforcing eteel for Mesxanlue floor, Attic floor, a&d euppert bar 

for Mash la Hajf, as prepared by the 


G0L02AD0 WllQSHS SUPPLY 001/ 'AKT 


and to bo used in connection with tho above project. 

Drawing 4170-0, Harking Plan 
Stowary Liat 2lo. 4170-7, five shafts. 

te rlth to thank you for a proapt approval of thoaa Shop Drawings. 

Tory truly yours, 

p. j. riRCHrof comsucfio* coup.ut 


431 Woodward Building 
Vaahln.'ton, T>. C. Office 


* 

a I 



January 8, 1W6 


7 rocu r e iit Division 
Ic or’ice drench, 
re>ruxy D< oartment, 
**ehlogto&, 0. C. 


ATT2IITI0H* R**RJC?URAL 
Hel U. D. Mint 


Denver, Colorado 


Sir* 


»• are tr«neelttlne herewith In triplicate Shop Drwrlnjg 73 to 77 
inclusive. ehowin* structural st^el details, a 8 prepared by * 

WIDEST SfSKL \ I ROW WOHKS COUP AST 

of Denver. Colorado. 

»e vleh to thank you for a prompt approval of these Shop Drawings. 


Wery truly youre. 

W. J. KIRCH HO? C0Vl m Rn r, ?I0il C r ‘<PAHT 





<31 Wood* *rd Building 
Washington, D. C. Office 


XBKllee 




4 




i 


r7~'- 







January 5, 1936 


Procurement Division, 
Public orka 3ranch, 

Tra.sury Department, 
-auhlngton, >• 0, 


Sirt 


Ha: TJ, S, Mint 

■anvor, Colorado 


n 'eceubor P6th *e subnlfcted thraa e«ipl‘s of ?«rra Cotta, in 
.Uplie te, ''or ui9 -,n tha above project, 'e understand 
t.ant thsoo particular e*ml*s did not quite satisfy you 
for that ratoon *■« »ra qubmittln* herewith three nore 
"r-!Di#o, in duplicate, namely* .^5-lPA, fi-3S-ie, «d R-3&.30, 

** with to -dries you that B-36-20 i« a alight variation frow 
the previous samples of 3618 and 1? sent you. 


tt ie eur though that should very closely Batch *hat 

ln "rtad# «id »ouli thun" you for your eporovpl 
by airs in order that *e shall not be further delayS. 


▼ery truly youra, 

f. j . KincH’Tor ciaanoOftw oov^Airr 


TOCiiee 

CC Job / 

CC Hose/ffice 
OC O.K.V 




January 6 , 1936 


Procurement Division. 

Public '"orke Branch* 
treasury Deoertaent, 

’’*‘*hln£t'»n, n . C, 

Be* V. S. Vint 

Denver, Colorado 

Sin 

1# are suborning herewith four prints ereh of the following reinforcing 
steel drawings: 

nunmarry List o. 4170.6, two sheets, covering the second floor 
framing. 

Driving Ho. 4170-?, marking plan for the pane. 

■ leo sheet* covering the slab oar spacers required. 

▼e would thank you for your innediatc consideration of the above drawing*. 

Very truly youro, 

*• j. HIHC!??'* OOK.Wr^m CfVPAWT 

/ 


4Jil foods *Td building 

^ns’iin/'ton, D. Z. '/’."Ice 

CC Hone Office 
00 Job / 

0 0 0. 


January 6, 1926 


Pror ir »T>er.t Mvieton, 
Vebl Ic orke 3rmca, 
r^Tury 9et>artaeat, 
Vaebington. ). C. 


U. *?. Mint 

Dnnr«r, Colorado 


0ir: 


~e ore trpnaraitting heronith In triplicate ehop detail Sheet lo. B 1 
prepared by the 

MtDTOS? SiELL A I ROW FORKS CO’^AlfT 
Fhewia* firet story window grille*. 

*• wish to advise you that the dr twinge have boon aade to shoulder 
tha and luge for esoss bare, in order to avoid cutting deeply 
into atone close to f«c* of the 'one. 

»e would thank yra for your immediate aonroval of the *nstm. 

Very t ruly yr>ure, 

v. j. Y ivrrr , )r co .r.- ITI w CO. 


4*-l *ood^ard Gliding 
*a«h1n,7ton, . •''^ice 


TBRciee 


ec Roa 

CC Job 
OC O.R 







January 4, 1936 


Procurement division. 
Public *'orka Branch, 
Treasury Hen^rtment, 
Washington, D« C, 


Its: U. S. Mint 

Denver, Colorado 


Sir: 


Vo aro submitting herewith In qua implicate Drawing No. 1, oho* log 
first story wood window details, furnished us by the 


AMERICAN FIXTURE CO’*?AMY 


our Sub-contrector. 

Before submitting them to you they have baen checked very closely 
with the present building in order to conform to the sane, 
considering the differences in the thickness of the old and 
new walls. 

As you can appreciate the fabrication of our granite la delayed 
until we can have this pirn for wood windows checked by you. 
In the preparation of thie detail sufficient room has been 
allowed to install the metal grille as called for and this 
also gives us a secure anchorage for the same. 

Thanking you for your immediate consideration. 


Very truly yours. 


f. J. KIRCBHOF CONSTRUCTION COMPANY 


\ 


431 Woodward MU din, 
Washington, D, C, Offlee 


F2K: lee 


CC 0,3. 
CC Job 



■luiiuATjr 4 t 1936 


Proca'-w.i»nt OlvUlon, 
Public orka Br»uc/i, 
frrr VtXTf . 

Vnshlo^tom* D* C. 


net U. . Hat 

D«mv»»r, "o’or*. o 


flirt 

V® ir® iuViUUbc ‘.*®r®<*itb iu trlj>lic:it® -hop 3®t&Alf , showing 
. ad daui for tbs wui>»o*«® ®ut of Vault »*'o. 1* 

fix®®® b^>w* b«®n furaiabad toy our ^ub-coatractor, 

TJ* a2i,^2K 3K^L 4 I BJ'S fOBXG C 3VPAWT 

and »• would thank you for your •-.rljr approval. 

v«ry truly your*, 

r. J. KIBwWU'P C-: JC?IOW CO‘/PAKT 


FZKJla® 


CC Korn 

Of Job 

cc c.r. 



ft® 


<31 oodwurd Buil d l ng 

v ashing on, D. C. Offle® 


ftocfmbor 98, 1935 



Procurement TUvleton, 

hublla Works Broach, 
?r#« uiy Department, 
Weehiaftcm, D. C. 


Pe: b\ c . Mint 

Denver, Colorado. 


91 rt 

We era •ubruittli^c herewith the following ntructur'l steel drawing! , 
*« furnished by our sub-contractor, the 

ISIOrMff 'TfTSL ft IF.TS WORM (VWIPAJIT, 

of Denver, Colorado, In quadruplicate* 'he^te ^ (<' re—dotoil 
of pert of original ffheet 40) s 64 ( » re-d»tall of Afreet 30) 2 

66 U re-ft*tu* of 40); 66 '* ro-ippue of ^eot 4??) jowl 

67 (a re-lRflue of ^Theot 46 ), 

We wo aid thank you for your consider- tIon of theee dr*nwii> s nnd 
your sub&orvuent edrlce. 


Very truly youre, 

f, j. tiFCmioy ociMMPMli tipriMB 


431 T.'jodvnrd Building 
Vnnhlngton, D, C, Offlee 

hkiiin 


OC Job 
CO Hone Of 

oc c.x,|X 



D*©onfcor 21, 1925 




Procuraaont Biotaion. 
Puli] lc *®rtc» Branch, 
Tr««rury Oopartmsr.t, 

Washington, D, C, 


51rj 


flo; TJ. 5. Mint 

Dearer, Colorado 


a ar* attaching h»roto copy of letter rrltton to our hast® offleo fror. tho 
Construction Caglnoar, Kr. Jaaea n. ->?<*na, certifying that ho hod 
lnopoctod stool vat rolnforcing and forma for foundation oloro »o». 
Sl^r 9 £15* ?15 t ?1S Ml Y6 **d fmnd It ^titfactory. 

This le for your information. 


Tory truly your*, 

F. J. ttaCHHD? COHSTWJCflO* CTWPAHY 


AHIli** 

OC Jot 

CC Homo Offleo 

oc e.s. v 


451 toodwnrd Building 
Washington, D. C, Offleo 


December 21, 1935 


Procur«»frii*at Pivltion, 
Public Work* Branch, 
Treasury Pfpartnsent, 
Washington, 0 * C. 


Sir: 


Bat U. S. Wint 

Bawrer, Colorado 


?re transmitting fasrawith la triplicate shop drawing shaot Xo 1 «mi 

55J5T!?,*"**•«“-»• «•«!» 


MILLS COHPANT 


af Cleveland, Ohio, 
project. 


cad to be need In connection with the shows 


’* ° ?pr * et » t * ’“"‘"C •» «M. tin. th, color ,«p1« to )» 

' 0 0-1 t.»«»s partition*, for our ■•nb-contrector. 

m 

*• wleh to %iuu»k you for * prompt approval of then* Shop Drawings. 

Very truly yours, 

V, J. SCXPC35TO? COXfl^WOTXON CO, 


tHXtioa 

CO Job j 
CC Home OffU 
CC C.I.V 


431 Woodward Building 
Washington, 0. C, Office 


December 19, 1935 


Procurement Division, 
Public Work* branch. 
Treasury Department, 
Washington, B. 0. 


Bel D, 3, Mint 

Denver, Colorado 


Sin 

"*e are transmitting herewith in triplicate the following shop drawings, 
showing reinforcing steel details, as preoared by the 

Cffim ADO 3tTIX.DP.BS SFTPPLT C0MPAWT 

of Denver, Colorado, and to be used in connection with the above 
project. 

Stwmazy List Bo. 4170-4 Sir 'Oieeta, covering Vault Bo. 1 up to 
and including the basement floor. 

Drawing »T 0< 4170-0, welkin? mien -Cor Trjlt Bo. 1, foundations and 
wnb-beewme^it flobr. 

Drawing No. 4170-D, marking nlan for Vault Bo. 1, sub-basement 
walls and basement floor. 

Summary llet Bo. 4170-5, four sheets, covering the new slabs 
stairs, baReraent floor of the present tuilding. 

Drawing Ho. 4170-5, marking plon for the above. 

Also shoots covering the elab bar spacers required. 

If* are also enclosing four copies of Drawing Bo. 4170-4X covering 
additional details of the bare. 


We wish to thank you for a prompt approval of these Shop Drawings. 


ABKiloe 
CC Job 
CC Rome 
CC C.B. 



Very truly yours, 

F. J. BIRCHHOP COBfTmJCTIOB COMPART 


431 Woodward Building, Washington, D.O. Office 


Docember 19 , 1935 


Wvutoa, 

Public orfct Sraach. 
•treasury Department, 
^aehirvrton, n. c. 


Dirt 


*•* T J. 2. Hint 

°«»w\ Colorado. 


v^n 83 ! *"• ». 

l * " proparad V tlw f ka.nn,ot vault pnrtltloiu, 

* lMrs? *■* * raw ran c<w?Asr 

w ‘ , '‘ 4 ^ ^ ”** 4 *“ C ‘ M “' >Ctl0 » **» tb. «bov» PP#JM ,. 

# ^laH to thank you f or _ „ . 

pro^t approval of ttw. *», 

y»M7 truly your*, 

"• Erec “HOr COKSMUJBTICW C'WPA’IT 




«1 ''J'Jvarl lulldlar 

"whltAtM,. a. Ci orf te . 


!>ecottber 19, 1935 


?reou,r»c»nt Division, 
^blte '~»rk* Braude, 
Treasury Department, 
Washington, D, C. 


Sir* 


&*: T. S. Mint 

T '»rv^r, Colorado. 


*• «re transmitting fc rev-ith In tripltert* Chop Drying Sheet Ho. 60, 
trhrwing structural dot nil wo:rtc to bo dona on nroscnt door* for u®e 
In banoraont vault, *.* prepared by the 

MIW1C? 3WRL & BWK *08001 OOKPA1CT 

of Denver, Colorado, and to be used In connection with the above 
project. 

We wish to thank you for a pro’ipt approval of this Shop Drewtsf* 

Tory tnTy yours, 

?. J. riFCTTpov cowsTWT.r?imr rw«r 


1ST: 1«S / 

CC Job / 

CC Home office 
CC C.S*/ 


4^1 Woodward Building 
Washington, T). C. Office 


D»c«»b«r 18. 1935 


Procurement Division, 
Public ^orks Branch, 
Treneury ’*/«pnrt®ent, 
Washington, D. C. 


Win 


3«* U. S. Mint 

Dsnvor, Colorado. 


*’ *” **■«■««■« harawlth In qu.drupllcat. Shs.t Ho. 1. pwparod by th. 

AFRICAN FIXrJHF. COMPACT 

*roJ«t! UU * 1 ’* ° f th9 flr,t ** or3r wl ™4<»» fr«n»s on th. abort 

». “kjhat^yon eon»ar. th... dwwlngs with She.t Ho. 51 and D«lgn rh..t 


WIDEST RTSEL A IRON tOHKB COMPART 

which given d.talla of the grille, -htch oat tn front of th... window. 

It raay do necossexy to cut down staff band and tho .111 of th... -fnda<I« 
in ord.r to alio- th. grille to a.t In nl.e“ 

' • " Tf» tb r»; "’** 1 */ 4 * «*»<* in. teed of 1 ?/8* th. thlckn... of th. 
p P i r ^“rlU.;: d * r *"** * h8 ” 18 raffiol «‘ clearnne. to 

*• wish to thanV you for a prosipt approval of thss. chop Brewing.. 

W«ry truly yours, 

?. J. EIRCHHOT COMSTlRJCTKar 00. 


AHKllss 
CC Job / 

CC Roms defies 
CC C.K. V 


431 Wood-mrd Building 
Toshlngton, n. C. Offics 


December 14, 1935 


Procuret>i v \ ~ 1 r>n, 
Public orks ir nc'n, 
Tre-aury Department, 
Washington, r >. C. 


Ties tf. 8. Mint 

Denver, Color-<?o. 


Slrt 

We w« tr-h r^ifch In »ripllc&te Shoo Or .-sing 3V-1 to 37-4, 
shoring details of Survett doors, as prepared by the 

/ .. 

J. S. 'MOEN COMPANY 


and to be used in connection with the nbovo project. 


Wa wish to quote as follow* from a letter received froa our sub-contractor, 

the J. S. Thom Company under !*te of Oecanber 13th. 

•We propose to nut the 1/4* plate on the inside >f the door as det riled and 
to attach some with 1/4* rivete, countersunk both sides and placed on 
•• centers, instead of 3/8* rivets on 12* canters in the moaner specif i«d , 
i. e. -ith a round head showing on the outside of panel.. Our reason 
for this deviation from the specific tlone h<?« been occasioned by the 
fact that in disigning a sliding *mel door of this type, ve have feumd 
that anything projecting on the outside surface of the panels, such as 
rivet herds, 1/4* plates, etc., interfere with the sliding action of the 
door. Since it Is necessary to u*e a countersunk bead rivet to fasten 
the 13 ga. T>rnel to the 1/4* plate, and since a 3/8" countersink will 
remove too much of the #13 ga. panel to n-oke a satisfactory fastening, we 
propose to furnish 1/4* rivets spaced on 9* centers, by countersinking 
both the 1/4* plate and the '13 ga. panel and pulling part of the metal 
froa the panel into the countersink, we are endeavoring to furnish a 
fastening equal to that obtained by the use of a round head rivet. Hefer 
to cur section thru rivet on drawing BT-4. 


•“■a have shown the emergency chain wheel as detachable to be used only in case 
of any failure of the electrical equipment, from a mechanical standpoint, 

It is desirable that this wheel shall be temporarily attached to the wall 
adjacent to the door, so that it may he attached at any time. Wa absolutely 
do* not «ewmd It. conttmMd $o t jgoj lg fc *Ji«, 41 ,»faf«r.th. 

^rn n on h th. t “to5* 1 °I? r.r*«n.»t .»*«*—» *° «“• ,h » ft »• U 


Procurement DirtsIon, 
Public "‘orics Brcinch, 
Tr«.'.-ury Department 


Page 2 


Dec. 14, 1935 


rill necessitate the use of an automatic clutching arrangement. 8f for any 
reason the clutching arrangement should f~il to function properly, it would 
liwiediifit shatter the ciialn ? hoel And g n aard f causing eubtequeat damage 
to the door, and peeelbly injury to anyone in the vicinity of the door, 

* e h«ve shown the guides fr^toned to t'ie jf'nb angle with six 1/2* tap screws 

through the door pockets, instead of angle clips as shown on the architects 

drawings, fhie is better oractice -hen steel work is available, ee it srece* 
the f»sten:Hrv>* et 21 * centers through the pockets, instead of 36* centers 

usual 1;/ u*»o >'ot the clips. 

"Ml of tae above changes are recommended os minor modifications of the 
specifications without change of contract price. 

” ”• also wish to have all openin'- dimension* checked, particularly the opening 

height of door 48-11. Check all fie dimension from the under side of 

lintels to the ceiling as being 'P , 3*. This amount of h^ad room is 
absolutely necees ry in order to furnish a cloar ooening equal to the 
vert ical ^rxsonr->- owning, iay amc mt reduced fro^ the 2*3* dimension »e 
aho- will consenuently reduce the clear door opening by the same amount. 

■On our dr?» -ing Ko. -hf-4, we have detailed a gun port from information gleaned 
from various manuf• cturers of this type ofequipment. kt this writing w# 
have not -een able to f nd any c repaay which nanufacturers a gun oort that 
will even an^rcrkinte a ddsign required to work in with our doors. Since 
our design is subject to approval, we urge y^n to secure the acceptance of 
same, xrnlees, of course, the architects can furnish xie with the p»w>* of the 
manufacturers of the product they had in vcinr 7 when they specified tbit 
article. 

"Check current characteristics 3hovn on our d- v r ing 37-1.* 

We wish to thank you for a nroraot a-ooroval of these Shop Drawings. 


Very truly yours, 


T. J. KIRCRHOP COU'Sr TCTIO.V COMPABY 


AHKiies 


CC Job 



431 Woodward Building 
Washington, D, C. Office 


Daeambar 14, 1936 





Froeur-want Division, 
Public orlrt Branch, 
■"racBury Dapnrtnwat, 
▼"•hia^ton, T>. C. 


Ra: U. 3, Mint 

Danvar, Colorado 


Sir: 


« rm transmittiuf herawlth in Qa-’druolicato Shaatt 66 to 68 inclutlva, 
•kwlnj .tn^tur.! .t«.l d.t.ll. of p»mti ™ for br. TO nt l«.l 
of Vault Wo. 1, at praparad by 


THH MinVEfT? STKKL A IRQW KORKS CO’'PAMT 


of Danvar, Colorado, and to ba utad in connaction with tha tbovo 
orojact. 

*t with to thank you for a pro-apt approval of thato Shop Drawing. 

▼ary truly yourt, 

F. J. KIRCHHQP COMrrnTCTIOM CO. 


431 'oodv-ird Building 
▼aahimrton, 13. C. Off let 


December 13, 19.'.* 


^r^curaroant Division, 
labile *orks Branch, 
Treasury Department, 
W«*hington, V, C. 


Slri 


Be* U. B. Mint 

Denver, Colorado 


*• W * ft ^achln« haroto la triplicate Shop Drawing Sheet N« *4 

srwstMs “*•’ ’•••• »■??*£• 

KXD*RST ?fBEl * Trm "ORRS CO^AXT 

“ d *° *• ^ in «“>•«*!« »uh *. 


'* *‘* h t0 *"» f ” r « »«■»< «J.pro«l of thin Shop Droning. 

Very truly youre, 

vT. KI33HKO? CQH:>‘?HUCTI9N COMPART 


431 Woodward Jui Idling 
toehlngton, D. C. Office 

AHKilee / 

y 

CC Job / 

00 Hone Jfflce 

cc Or t,y 


Jteeombor 9, loss 


‘'ablle Wnrln. Branch, 
■•“-■nuy Depart want, 

ff%«fclngt«B v r>* c. 




Oowrur, Colomdo 

Sin 

r#T1,ed ' *-• I a. 

«b pr&rarftd by tho 

v BOOR A TPjy C0;.VAI7T 

inject. ,md 15 be ntnd ln COMBCtiOtt with th® »b V* 

** ** * h %0 th,lnlr r<w for ft prompt tennw , - 

P Pt * PP5P0Vrl 0t ***** <**p Vr*rit*,. 

Very truly your*, 

»• -f. nacimop oobswbk- 1. crwPB»r 


AHir i i®t 


J 3 * ^oodw^rtf Sulldlny 

D. C* rtfr ic« 


£? Koa® a/ffcft 
CC Joh / 

CC C.l/ 


1936 



December 39 


Procurement ^vision 
Public lorks Branch, 
Treasury Deportment, 
Washington, D. C. 


lit: J. ?, ’Unt 

renv-er, Colorado 


Sir: 


17* «r« %tticking horeto three prints of U^CUKIXY C "OQE CO^PAJT*® 
Drawing 179-1, showing freight alsvrtor doors. 


These doors are included in the cbntr .ct with the 


0?XS £X£7aT0B C01TAITC 


We wish t^ ou©te herewith Totter **e h’ve received from them: 

**# do not h*ve a sot of dr rings bat et tho time we oreoared our old, w* 
took from one of the drawings b plan ol the hf:teh*ay and this she-** t\ 
Clearance of 4-JJ/4 inches ot tho front of the hftch ay for the doors. 

The floor co-toony, ho»«ver, has shown «, 9r.*o* of r -l fP. t tehee *1 though 
tho specific-tiono inidcste that the ^oor* wist os of the thin p*nsl 
construction ^hey Indicated to tw that 1/2 Inches t«? the stnatevi 
elear-ince for ness type doors nn4 they ’could prefer to lacrar* that ranch 
roora so that th*» doors can bo *a&<Je uo to their st«Ji-«rd rhlc'h of course would 
be the most ®eti»fe''tory *Mrr«ag*«ent. 

•On oar original lay-out, we show a space of 14-1/? Inches b*c> of the cor 
wherews on the hovernnent olan, this was increased to 15—1/4 laches end 
it would seem therefore that if the present dimension evil* bo **!stained, 
the door e<vronny 1 o "toadard type of door could be need. hey Indicate, 
however, th*t if the 5-1/2 inch space cnnot be obtained, they can get along 
with 6 inch space but as *« said before, they *rould prefer ths l*rge 
dlawnsion.* 

fe would thank you for your prompt Interpretation of the above. 


Vwry truly yours 


TSK:ies 



v. J, K1HCHH0F COW^TWUCTIOW OOl^Ain 


w ,40a '-’’ d *»««»*. B . B 


December 6, 1935 


Procurement TSivision, 
Public orks Brruxch, 
^reemiry department, 
Washington, D, C. 


Sir: 


Ho: U. 51. Uint 

Denver, Colorado 


Reference la made to approved Shoo Drwings covering vault steal for the above 
project, as prepared by the 

WIDEST STKSL & I HON 'OHKS C0?IPA2IY 
of Leaver, Colorado, and approved by you with notations in r*d. 

We have just received a letter from our sub-contractor, the Midwest Steel and 
Tron -ork» ^o^peny, from which we wish to quote as follows, regarding the 
changes made by you in connection with the drawings:- 

"We submit for your consideration, the following: 

"Referring to she t 45 of our order 5-1904, details of beans V130 to V126 
Inclusive. 

"Referring also to Oov mment drawing 1-410, details at head of vault columns 
(fault Ho. 1). 

* 

"fhe flovernement drawing shows H S beams, at ifesssnlne floor, continuous over 
tops of column* and K 4 W beams renting on tops of columns *nd held to V A S 
beams by 6 X 6 X 3/8 angles 2^" long with 2 holes in each leg. 

"The corrections on our sheet 45 calls for 1/2 of a 14 Wf * 43,0* replacing each 
pair of 6 X 6 x 3/8 angles ae noted above. There will be required 80 of 
these 1/2 H*e replacing 160 of the 6 * 6 angles. Ths 1/2 H»s are rlvstted in 
pairs to the V % 3 beams with 8 shop rivets and tha wab of each 1/2 H has S 
holes for field rlvetting the S * w beams. 

"The lower edge of each 1/2 H Is required to fe^ground to bear on the bottom flmge 
of the « 4 S beam and to be welded to same continuously along the bottom edge." 

These changes will involve considerable additional material and before we proceed 
with these changes w# wish to advise you that they will entail an extra to tua 
contract. 


12/6/36 


Procurement Division, Pegs 2 

Public ’orfco Branch, 

Treasury Department, 


*e would appreciate having you advise us whether these changes are desired 
so that we may advise our oub-contrector. 

Very truly yours, 

T, J. KIUCHKOF C0WS7RUCTI03 COMPART 


lee 


CC Job 
CG Home 
CC C.V. 



y 


dot r oodward Building 
ftaebington, B, C. Office 


December 4, 1S3S 


Procurement Division 
Public Works Branch, 
Treasury Department, 
Washington, D. C. 


Ha: U. S. Mint 

Denver, Colorado 


Sir: 


We are transmitting herewith in triplicate Shop Drawing sketch sheet Ho. "A*, 
showing details of first story window grilles on the above project, as 

prepared by the 


MIDWWST STKSL ft IROI WORKS COMPAWT 


of Pueblo, Colorado. 

The new grilles are to conform to old grilles in place, according to instructions. 

We wish to ftuote ae follows from a latter received from our tub-contractor under 
date of December 2nd: 

■Design We. 1, on sheet *4* shows outline which seen* to follow the above 

instructions. For your convenience a sketch of old grilles is shown in center 
of sheet. ®his was drawn from measurements taken building. 

■Design Ho. 2, on sheet "A" shows grilles as suggested in Architects correction of 
our sheet 51 - Just returned. 

■One difficulty we would have in executing design Wo. 3, would be *,» providi ;g 
for cohnectlon of crose bars to anchor lug at granlta Jamb, on acco'int of 
ornaments on outer verticals coming so close to wall. If design Ho. 2 Is 
desired, we cannot use present method of anchoring tame and we would ask 
the Department at Washington to advise in this matter.* 

Sketch sheet Wo. *A* le to replace previous Shop Drawing Ho. 51, submitted by us 
and rejected by you. 

As we are urgently in need of the approval of this Shoo Drawing, for the use of 
our stone cutters, ws would appreciate your prompt attention to this matter,./ 


AHKties 
OC Job 


CC Home >ee 
CC 0. 1. 



▼ary truly yours, 

f. J. KIRCHHOF COHSTHUCTtOW C0MPAHY 



431 Woodward Building, Washington, D. C. Offic 



December 3, 1935 


Procurement THyiaion, 
Pnblic *ortes Branch, 
freaeury Department, 
Washington, D. 0. 


Bd: U. S. Mint 

Denver, Colorado. 


Sir: 


* *1* t ^* n *’ TV * tt * n d herewith in triplicate Shop Drawing Shoot Bo. 59, showing 
dotoilo of grilles for 'indow B 10, frame for ventilators and pipe rail at 
washing dock, a* prepared by 

THK KID’BST STESL t ISOS «0BtS COTPAST 
of Pueblo, Colorado, and to ho used in connection with the above project, 
fe with to thank yon for a prompt approval of this Shop Drawing. 

lory truly youre, 

t. J. n*CKH0F cnrBjrnrcTi^r 00. 


AH: lee 
CC Job 

CC Bone Office 
OC C.l. / 


431 xoodwerd Building 
Washington, D. C. Office 



Dscanbsr 8, IV 6 


Procurvaant Division, 
Public Works Branch, 
Traaaury Dopartnant, 
Washington, 0. C. 


Rai a. 8. Mint 

Danvar, Colorado. 


81 r * 

*• transmitting herewith la trlplicata Shop Drawing* Wo. 1, 3, 3, and 4, 
■hovine sjrtsrlor xmalt* dstalls as praparad by tha 

SACK TAPI I5S 03AIITE CHIP AIT 

of Sauk Hapida, Minnesota, and to ba uaad In connection with tha above 
project. 

fa vish to thank you for a prompt approval of thaaa Shop Drawings. 

▼ary truly yours, 

P. J. KIRCHHOP COin^SUCTIOH CO. 


AHKilaa 


CC Jab 
CC Rons 
CC C.S. 



481 Woodward 9alldln| 
Washington, 0. C, Offlea 


Horaabar 27, 1935 


?roeunwM*t Division, 
^ttbllc *orV« Branch, 
Treasury Department, 
Washington, 7), C. 


Ha: U. s. Mint 

Denver, Colorado 


Sir: 

Wa with to witbdrwr our latter of October 8th at vhleh tlna we reouested 
praaant balldlnff 00 ^ ° f 0,WrU * ° f r01f frafflla * •**»• *f tha 

¥ * ■easureaents at tha building instead of ha*in* 

these photostatic copies made* * 

Vary truly yours, 

F. J. I1HCKH3? COtf5? m 'JCTIviJ COMPACT 


4?i Voodvard Sullding 
•'tshlngton, 0, 0. '1ft'Ice 

AHTilas 

CC Job / 

Cf H tse /fflee 
CC C.S.V 





4 ’ 




November 31, 193B 

Procurement Oivltlon, 

Public 'orlca Branch, 

Traaeury Oeoartnent, 

Wa*Mnfton. D. 0. 

*•* U. 5. Vint, 

D«av«r, Colorado. 

Sir: 


*• *re transput Inf herewith In triplicate Shop Drawln* £h ais t v a 

•howln^ ftret etory window grille, 7e pr^re^b/fhe * 

VintRST STL.'i, ^ IRON ^OHKS C'T'PArr 


of Denver, Colorado, and to bo -.wed in 
project. 


c ma-otton with the above 


We vlth to thank you for a proaot apptoval of thl» Shoo Brawia*. 

▼•ry truly your«, 

7 , J. KIRCn{Of COITF?H'1C?I0K 00. 


ARZllee 




OC Job 

CC Horn /ffice 
OC O f ^i,V 


*-** , 


431 Woodward BuiIdinf 
Washington, 9. C. Office 




♦ 




ttombar 19, 1935 



Procurement Division, 

J*ubltc 'orks Branch, 
w rea»ury Department, 

Washington, D. 0. 

&•: U. 3. Mint 

Denver, Colorado. 

Girt 


**"«»nriUx« t w ,, ;i*Li*8r*22} ,c ' t# 8hOT Dr ** ia « 3hMt * »« 

WDTOST STBKl <& IROff WORKS COMPANY 

C0l ° r ’ ,1# ’ *« '“• a “ e»»«ctlo n .Uh th. .bo.. 


thou- you for « prompt opprov.l of thob. shop Dr.wtn^-. 

▼•ry truly yours, 

F. J. KIRCHHOF COMSTRUCTIOU CO. 


iHKties 


431 Woodward Building 
Washington, 0. 0. Office 


VoYaafcar 13, 1996 


Procurwaaot Dirialon, 
Public Woxtea Brandi. 
Sraaaury Dapartaant, 
Washington, D. 0. 


Sirs 


i 


Bas U. S. Hint 

Oanrar, Colorado 


'* "? h ; rOTlth ln ‘-rtpllcu Shop Dwlnga So. 1 »od Bo. 2. 

h la * »t *or» o»*t» oamlca, aa proporod by oho 

2SN7SR SERB*. COTTA OOUPAB7 

pra4aot! P * ° olor *“ 6# *■* to *• in oonnoctlon with tha *howa 

** fol i o,rB n f 5 0 " a 1#tter centra* fro* our aub-contractor 

S*** i tt3 of * OTanb ® r 8 *h* *tth rafarenca to cartain diiaanslona 
ahoro on contract drawing*. OM 

** 2 ? **a t,mUon t0 ft* that on our Drawing 

la**lv«n h ^« i -inA_K/ft« la v B * Ctl0n t 5' ou S h <»»lca, tha total tolght 
jji ©n as «* 10-5/8 whortas on VroasttjQr drawings it calls for 4 tns 

no- coratM^Jt 1 ?^ 8 * "** ® Maln8d frOT eoroloo ot building, and as the 

*® wlsh tf5 thah * /ou for * prompt approval of thaaa Shop Drawings. 

▼ary truly yours. 

f. J. BIBCRROF 00T!3?HlJCna» COMPAXT 


ABKHm 


CC Job 
CC Bona 
0C 0 1. 



431 Woodward Building 
Washington, D. C. Offloa 



November 11, 1936 


Procurement Division, 
Public Woxtes Breach, 
Treasury Department, 
Washington, D. C. 


Re* tT. S. Mint 

Dearer, Colorado 


•in 

We are transmitting herewith in triplicate Shop Droving #48, showing 
details of miscellaneous steel to ho used la connection with the 
above project. 

We wish to thank you for a wnompt approval of this Shop Drawing. 

Very truly yours, 

F, J. KIBCTTTTOF COHSTTOCTIOS CO. 


tHKties 


431 ToovSwp.r4 Building 
Washington, D, C, Of floe 


November 7, 1936 



« 


Procurement Division 
Public forks Branch* 
Treasury Department, 
Washington, D, C. 


Ra» U. S. Mint 

Denver, Colorado 


Sirs 


fa ara transmitting herewith in triplicate Shop Drawings 1, 2, and 8, prepared 
by the 


COHSOLIDATED CUT STOIK AID GHAUTS 0OWPAHT 


of Denver, Colorado. 

fa wish to quota as follows froa a letter recaiwad froa the Consolidated 
Cut Stone A Granite Company: 

"These drawings show revised Jointing according to Information we received 
froa Rapids Granite Company of Sauk Rapids, Minnesota, who are 
to furnieh the upper part of the Building. 

•The jointing on these revised drawings should correspond with -the drawings 
U submitted by Sauk Rapids Granite Company." 

Ve wish to thank you for a 6i>onpt approval of these Shop Drawings. 


Very truly yours, 

f. J. K1RCFTTOT OOHSTHUCTIOT COMPACT 


431 foodward Building 
Washington, D. C. Office 


AHXtlee 

CC Jab 



October 38. 1936 


Procurement Division, 
Public *orks Branch, 
Treasury Department, 
Washington, 0. C. 


Ret U. 8. Mint 

Denver, Colorado. 


Sirs 

We are transmitting herewith In quadruplicate Shop Drawings Nos. 1 and 3, 
showing details of hollow metal doers and bucks, ns prepared by 

METAL DOOR AND TRIM COMPANY 

and to be used in connection vlth the above project. 

We wish to thank you for a prompt approval of these shop^-drawingd. 


Very truly yours, 

T. J. KIBCHHOF C0NST8XTI0N CO. 


\ 


AST:lee 


CC Job 
CC Rome 
OC O.E. 



431 Woodward Building 
Washington, D. C. Office 


October 8, ¥985 


Procurement Division, 
Public Works Breach, 
Troasury Department, 
Washington, D, C, 


Re: U* 3. Mint 

Denver, Colorado 


Sir* 


In accordance with Paragraph of the Speciflcatione, 
photoetatic copies of shoo drawings for the eteel 
work of the present building any be obtttoed from 
you. 

We respectfully request that one photoetatic copy of the 

shop drawings of the roof framing plans of the present 
building be made and forwarded to us immediately. 

fe wish to thank you for your prompt attention to this 


matter 


Tery truly youre 


?. J. KIRCHUOy CONSrRJCTIOW 00 


\ 



431 Woodward Building 
Washington, D. C. Office 


AHKslas 


\ 




OC Jot 

CC Heme Office 

oc c. s. / 




\ 


\ 




October 4, 1936 



J 



Procurement division. 
Nubile Works Branch, 
Transury Department, 
Washington, 9. C. 

Sir: 


ES} * tf. S. tint, 

3onv#r, Colorado 


\ 

1 

'i 


" “H«^T’»rX h d^l i ^ 1 eJ'T’ 9 ] lC * te * ha *>Uo.l »€ - ,TT 

*e r-vmxr-%& ' * **8 details of reinforcing steel, 

COLORADO 3UILDSR3 SUPPLY COMPANY 

ZtSST- ° 0l ° ra40> —»•*•»-!» coanactU. ,1th th. .h. w 
-uorarjr LI a, Ho. 4170-1. oae 8h «t. covering th. 

W “ K °- 41?0 - 2 - *“*•. —.n c th. W^nt 

Drawing No. 4170-A marking plan f ar the 9<klW) 

Lr^V 1 ^ 3 - '» «"•**«. th. ft,., ft.,, fraraln* 

r)r ‘* V,in * ?r °* 4170 " B ’ o»mn ? plan f or th# 99srft 

Also sheet covering tne bar supports required. 

*• sish to thank you for a __ - 

/ou ror a prompt approval of those shop drawings. 

truly youro. 

WXRC.;th 9F C 1‘fil?n 1 P7? lojjf COMPANY 


AHKtias 
CC Job 

CC Haas Office 
CC C. B.V 


A31 3ood«ard Building, 
Washington, D, C. Off!os 




Inclosure #49467. 


MWKR, COLO., 




October 22, 1935. 


?t •* ^irohhof Construction *;o., 
Seventh Lawrence - tracts, 
Leaver, Colorado. 


Gentlemen: 




♦ u drawings TyOs* 1, 2 and 3 of granite details bv 

tilitfh h “’ re , b * on rov ®d for Jointing sutje^t to^-ecl- 

S 2 ?» 52 tr , !Jir l 3 «“a r .Jr <'•■“»• •“ 

thl» letter ant on. ,„t 1. beia6 

J y dlreotie*yof the Japerviaing engineer. 

teepeetfully, 


uperintoBdcnt of 1 reject <*nage«*«ni. 


CC:CK 

CC:DE 


flEBtsb 


Inclosure 49476. 


DE.WL' , C0:> 1INT. 


November 2, 1935. 


SI-6-B 


y* irchhof Construction Co*, 
Seventh 1 Lawrence Streets 
Denver, Colorado. 



Gentlemen: 

Shop drawings 1 os. 1 and £ of holloa aetel doors by 

L ?2L an<i Gom P an y» submitted by your letter 

of . ctcber <-8th on the above captioned project, have been 
approved for general arrangement only subject to specific 

J^uirements s» noted on the drawings end given 
office Nos. 1-603 and 1-604. e 

. ° ne °£ **• lugs is returned herewith, one set 
is being sent to the Construction fngineer with a copy of 
this letter and one set is being retained in this office. 

ty direction of the ouporvising Engineer. 

Respectfully, 


superintendent of ;rojeot Management. 


CC :CJS 
CC :DE 

CC:!;r. :'rank E. i!aufr:an, 431 oodward Bldg., 


•Washington, D.C. 


7KB:sb 


DKKV3R, SOLO*, MH7. 


November IS, 1935. 


3E-6-B 


F. J. Klrchhof Construction Company, 
Seventh and Uwrence Streets, 

Lender, Colorado. 


Gentlemen: 

shop drawings Koa. 1, 2 and 3 of stone work (GranIts) 
by the Consolidated Cut Stone and Granite Company, sub¬ 
mitted by your lette r of I ovember 7th on the above caption- 
ed - reject, have bee; approved for Jointing subject to 
specification reouirtments and aa noted on the drawings, and 
given office os. 1-600-A, 1-601-A and 1-602-A. 

One set of tin ura^lngs Is returned herewith, one set la 
being sent to the Construction ngineer with a copy of this 
letter end cn< la being retained in this offset. 

By direction of the .urtrvising ngincer. 


Respectfully, 



u erintundent of reject l£«nager?«nt. 




cc! c a 

CC:DE 



*EB:sb 


Incloaure 49494 


DENVER, COLO*, MINT. 


November 16, 1935. 


SK-6-B 

V. «F. rtrcVhof Construction Co., 

Seventh end Lawrence Street® 

Denver, Colorado. 

v 


Cent lessen: 


Shop dra^in^ lo. 48 of miscellaneous iron items by 
The Mdvest Steel end Iron orks Company, submitted by 
your letter of i ovembf r 11th on the above cautioned 
project, has been approved fer general arrangement sub¬ 
ject to s,reification requirements and as noted on the 
drawing and given office No* 1-605. 

One print of the drawing Is returned herewith, one 
print Is being sent the construction ngineer ith a copy 
of this letter and one print Is being retained In this 
office. 



By direction of the Supervising Engineer. 

Itespect fully, 


Superintendent of 1 rojcct f'anageaent. 


CC: C T 
CC:DE 

CC:Mr. Frank E. Kaufmen, 431 Woodward Bldg., Washington, D.C 


"'EBisb 


Inclosuro * 49497. 


DIHVIR, COLO., MXHT. 


lovensber SO, 1930 


ar.-6-B 


F. J. Kirohhof Conatructlon Conpeny, 
Jeventh and Lawrence treete, 

Denver, Colorado. 


Gentlemen: 

Shop drawings I os. 1 arid 2 of terra cotta work by 
the Denver Terra Cotta Company, subedited by your letter 
of November IStb on the above ca tioned project, have 
been approved for Jointing subject to specification re¬ 
quirements end aa noted on the drawings end given office 
Nos. 1-606 and 1-607. 

One set of the drs<inga Is returnee herewith, one set 
is being sent the Construction nginecr with a copy of 

this letter and one act ia bel^.g retained in this office. 

ith reference to the third paragraph of your letter, 
your attention la called to the notations by this office 

on the shop drawings. 

> 

By direction of the supervising ngincer. 


Respectfully, 



Juperintendent of I roject ' anageaent 


CC:CR 

CC:DK 

CC:Mr. Frank . Kaufman, 431 woodward Mdg., Washington, D. C. 


WEB:sb 


Inclo*ur« fiS&S 


0% V&H, 'v iiiwn 


JiOT•' 2* , It? l. 


SS&-I-B 

F. *T, ; 30";«truitlon 

^•▼entb ana Ui»r«no« -tretV;, 
l«nv«r, Cotorulo* 


Ceatl«a«o: 

4r4trla0 o* 51 of firm at >ry miodra grill*A by 
Tb« £i4w*m and Irr Fork* 3o*p*«y a by your 

if 3?.»»r bar SI in Via «b;*o 3u-tio•;«».'t rcj#«t In 
b^roalth p.• JooUal. Ton up#? p t«d to r«vl«* 
snoT) drawing In aoaord oa **th detail an aontn.st Irving 
Fo, 1-4C0 arid raaufe *t. 

fcy 4*reati;a of V:<* ;ur rvlnln^ oglneer. 



fully 



u. of ; r Jeot &uc$«; *nt. 





CC:C 

CCjE’E 

CC:fc.r. 


Frank . Ktufraan, 431 floodward lde•» anhineton, 1, C 


Inclosure #8826. 


DIJJVErt, COLO., KIKT. 


Deoeiaber 7, 1935. 


SE-6-B 


S’* J. Klrdhhof Construction Co., 
Seventh and Lawrence Streets, 
Lenvcr, Colorado. 


Gentlemen: 

Jhop drawing No. 58 of window grille, pipe rail* 
e c cetera by The L'ldwest 3teel and Iron 'Orks Company 
submitted by your letter of December 3 on the above 
captioned projeot, has been approved for general arra ce¬ 
ment subject to specification requirements and as noted 
on the drawing and given office No. 1-C08. 

One print of the drawing is returned herewith, one 
print is being sent the Construction Engineer with a 

oopy of this letter, and one print Is being retained in 
this office. 

By direction of the Supervising Engineer. 


Reap^otfully. 



Supv rintendent of rojeot itanagement. 


CC:CE 

CC:DE 

CC:Mr. Frank E. Kaufman, 431 Woodward Bldg., Washington, D.C. 



Inclosure #2614. 


D2WVER, COLO., MINT. 




December 16, 1935. 


32-6-B 


F. J. Kirchhof Construction Co., 
Seventh and Lawrence Streets, 
Denver, Colorado. 


Gentlemen: 

Shop drawings Nos. 1, 2, 3 and 4 of stonework (granite) 
by the Sauk Rapids Granite Company, submitted by your 
letter of December 3 on the above captioned project, have 
been approved for Jointing subject to specification re¬ 
quirements and as noted on the drawing, and given office 
Nos. 1-611, 1-612, 1-613 and 1-614. 

One set of the drawings is returned herewith, one set 
is being sent to the Construction Engineer with a copy of 
this letter, and one set is being retained in this office. 

By direction of the Supervising Engineer. 


Respectfully, 



Superintendent of Project Management 


CC: CE 
CC:DE 

CC:Mr. Frank E. Kaufman,431 Woodward Bldg.Washington, D. C 


WEB:sb 


Inclosure $2P 15, 


DKWVKR, COLO., MINT 


December 17, 1955 


SE-S-B 

F. I. Kirchhof Construction Co., 
Seventh and Lawrence Streets, 
Denver, Colorado. 


Gentlemen: 


Shop drawings Los.l and 2 of hollow metal doors and 
bucks by the Metal Door end Trim Company, submitted by 
your letter of December 9 on the above captioned project, 
have been approved for general arrangement subject to spec! 
float Ion reeuiresents and as noted on the drawings, and 
given office Nos.609 and 610. 

Two sets of the drawings are returned herewith, one 
set is being sent to the Construction Engineer with a copy 
of this lettr and one set is being retained in this office 

By direction of the Supervising Engineer. 


Respectfully 



superintendent of Project Management. 


MJOMES 
CC :DE 


CG:Mr. Frank 2. Kaufman,451 woodward Bldg., ashington, D.C 


WEB:s b 


Inolosura #281fi 


DL1VSR, CODO., HINT 


December 18, l&rs. 


GE-6-B 

F. J. Kirehhof Construction Co., 
Seventh & Lawrence Streets, 
Denver, Colorado. 


CentlArer.i 

Shop drawing sketch "A"Ho. 5-1GG6 of windov guards 
bp Midwest Steel and Iron ' ork* Cosipany, submitted by 
ycur lett i of December 4 on the above captioned project, 
bar been approved for general arrangement subject* to rp?oi 
flcation reQuiregents sad >e noted on the drawing and riv¬ 
en office No. 1-615. 

One print of the drawing la returned herewith, one 
print Is being sent the Construction "ngireer with a copy 
of this letter, and one print ia being retained In thie 
office. 

tfith regard to the paragraph In your letter relative 
to the difficulty which would be had In executing design 
No. 2, you are referred to corrections noted on approved 
chop drawing. 

By direction of the Jupervlsing ngineer. 




Superintendent of *rojeot Man* gement 


CC:CE 

CC:DE 

CC: Mr. Frank E. Kaufman,431 Woodward Bldg.,Washington, D. C. 


WEB:sb 


DENY^R, QOLOT AD ^. , KINT 


IIICL. *2859. 


December 27, 1935. 




t. J. Klrohhof Construction Company, 
70J Lawrence Street, 

Denver, Colorado. 


Gentle:en: 

Shop drawing No. 1 of the first story window frames 
for the Denver, Colorado, Int, is being returned herewith, 
without actior, submitted with your letter of December 18, 1935. 

You are referred to full ei 2 © detail No. 5u4 sent to 
you on December 20, which show* staff bead reduced In sire 
to permit Installation of metal grilles. The balance >f the 
work Is to match the work in oleoe. 

By direction of the fuporvlalng Engineer. 

Respectfully, 


Superintendent of Project Management. 


CC:CE 

CC:DE 


HJtfi&io 


%, v / / cfi&t^irev - 



ft]/*-- / c$+ &* 


^ y 



u^v 




v < 9 ‘~~ 


j y ^ 

•^fajLdL « a - v^j ^ 

/ ^ ^ M^aZj 

f^Asr-r^L Y 

£t 'i'i^J( (Z*^* S' /' € v\ ; * jS^tfio • ^ v 

<&v^w ik^<iJL^zU^ / t ^ / 

^ A^-u **'’'* / '~ 

^ ^ ^(b'Y 


r .^n 










So 4- fa-U*** 
\ / . 



6 ?< 44 ) / rt "' ^ 



/<? ~h* o - 45 / 


% 

*V 7r- ~ r 



^3 









or 


^Qt^S'4~ < t-**' 


hUCL. £ 2660 . 


DENVER, COLORADO., MINT. 


December 61, 1936 


SI-6-11 


F. J. Klrohhof Construction Company, 
7X) Lfc'renoe Street, 

Denver, Colorado# 


Oentleaem 

Referring to your letter of December 14, you are advised 
thi-t J. S. Thorn Company** shop drawing* 3V-1 to BV-4 inclusive 
for vertioal lift steel doors for the Denver, Colorado., Mint, 
are a iproved for general arrangement as noted on the drawing® 
and subject to contraot requirements and satisfactory operation 
and given office Roe* 1-616 to 1-619 inclusive. 

A set of these drawings 1» being returned herewith, one 
set la being retained in the fllea of thle office end one set 
together with a copy of thle letter l« being sent to the 

Construction Engineer. 

Attaching the \* plate on lnelde of the door with l* rlveti 
placed 9" on center* as described in lieu of 3/8" rivets placed 
12" on ©enters le satisfactory. 

It ie satisfactory to wake the eroergsnoy chain wheel detech- 
able provided the wheel is attached to the wall in an acceptable 
manner. 

It will be satisfactory to fasten the guides to the jamb 
angles with screws, at ehown on shop drawing* In lieu of angle 
oUpi. 

Dimensions are corrected on a proved shop drawing* for 
door No. b-11, the exact height of door o?en'ng from the "eleva¬ 
tion* marked in red and the bottom of the ban® in relation to 
the lower surface of the angle *upporting the bottom leaf may 
be 2* below the lintel of the opening when the door 1* at It* 
maximum opening position. 



The gunoort* a* submitted are satisfactory. 


These revisions are considered a* minor change* and without 
further modification to your contract. 


CC:Ur. Kaufman 
CC:CE & de 

HJMrnc 


Respectfully, 


Supervising Engineer 


DEtfV H, CCwC#, m’T. 


Incloauro 4846c. 


January B, 1936 


F. J. Kirchhof Construction Co,, 
Seventh and Lawrence treats, 
Denver, Colorado. 


Gentlemen: 

Shop drawings fcr f’rot floor ulna, ws by the American 
fixture Company submitted by your letter of January 4 on 
the above captioned project are returned h rewlth without 
action, as these are not required to submitted for ap¬ 
proval. 

By direction of the Supervising ngineer. 


Very truly yours 



Superintendent of rojwct anageTient 


CC:CH 
0 0 * |[)^* 

CC:Mr* Frank Kaufman, 431 .oodward Bldg., Washington, r:. C 


/ 


ob 


Enclosure #46463. 


DENVSIt, C0;.0fiAD0, ;'IMT. 


January e, 1936. 





V6-B 


F. J, Klrchhof Construction o., 
Seventh 4 Lawrence Jtreets, 
Denver, Colorado. 


Gentlemen: 

Ghop drawings Nos. sheet 1 and £11 sheet 1 of toilet 
enclosures by the ills Company, submitted by your letter 
of December M on the above captioned projeot, have been 
•F roved for general arrangement subject to specification 
requirements and as noted on the drawings, and given office 
r>oa* 1-620 and 1-6£1. 

Cne set of the drawings is returned herewith, one aet 
18 sent the construction ngineer with a copy of 

this letter and one set is being retained In this office. 

A sample of color (No. 131) for these enclosures is 
attached to the shop drawings. 

By direction of the Supervising jigineer. 


Very truly yours, 



•Superintendent of Iroject Management 


CC:CE 

CC:DE 

CC:Mr. Frank E, Keufman, 431 Woodward Bldg., Washington, D.C. 





WEB:sb 


* 



*. .ft C ... - , 1 T 


i -• * Janaery *0, 1IM* 

* nf• i?--;, .,.}• jarirccnt* 

irahlof Coftttru«Uoi Oornfat, •, -t>T* ^ 

*i«a«ttVh arid JLawrenaa traata, 

euY^r, Colorado. - , , ,, 

it rferred to the 



C&*A 

fH £ - / /; 




W*r. 


/^r Arif gu\&*nci and ffls*. K 


J£*a*•*?!«* to you* «wtu t for •xtiolkg kaA 
ftiauwol is^ tne . int» ..*ntor f tolorado, t-ta Jtia 
-locator * o *.*>«« layout JSllj, auVaitta* uith 
yaur lattar of *aaa..bar *7, la a proved for ^©m,ral 
ar,‘kAg«M*at eaiy, (approval ..o** liuilUt'aLeu. ion ) 

•- to attract r# uir« *u\u ead aoiruotion* 

iiotau tdaraoa uo.*r o/fi«a v r \ . -ac-O* 

it teiii b* aoaa?table to Ua© tbo ata&darn |tm 
aoor construction in lieu of t:*a tbln renal %y>e 

epacified, pfWi.#4 iacraaeac. apace 

rcquiraoante *111 not offset ta* *i ?« of car p la if or; 
indiceW . tua fiut. of 1 1*4^ -oor Coapa iy*e < *--,*i££; 

pro ruturaad uiUi ut action. T&* doors are to 
t>« fural&bad la strict aoc-oroeno* it., ape, i float lor. 
rt uimnats, eeca.r&aaaa or reject!:**; 4a a-alaa upcs 
result* a t final In* eatloa sad testa. 



tafia- of this latter all! be treat %lm dletriet 
•a*-iriaar, t&e cfliitrwctioa engineer, and your «er sin. tot* 
?a?raseat»tlra. One rlat f t a *; uond drawing 
ia returned auc. *noth«r la being ©at t a ©on truction 

eaglaeer. 


^ direetiea oi tfee a I'Vlfi.ig uglm of to t.no?. 
eay further aorr iimMiam on V I aubject »ihoul be ad ra ad. 


Wry truly yours. 


uperiuter^e^t, 

IvOu^aiaal lowering action. 


DENVER, COLO., MIST 


Incioeure£4«4©9. 


JE-6-B 


Ecbruary 1, 1936. 


F. J, Xirchhof Construction Co., 
Seventh & Lawrence Streets, 
Denver, Colorado. 


Gentlemen: 


Shop drawing sheet No. 53 of miscellaneous iron items 
by the Midwest Steel and Iron f-orks Company, submitted by 
your letter of January 29 on the above captioned project, 
is returned herewith without action, as shop drawings for 
these miscellaneous details are net required. 


I-ipe sockets for pipe rails ure 8 inci;es instead of 
6 inches as subcontractor has shown on his shop drav.inga 
and miscellaneous detail Ho. 74 should be followed for' 
flanges and their fittings. 



By direction of the Supervising Engineer. 

Very truly yours, 


( 


Super intendent of :ro ject Management. 


V 


\ 



CC: CE 
CC: DE 

CC:Mr. Frank E. Kaufman,431 Woodward Bldg., Washington, D. C. 


sb 


nolosure ./It 144. 


DENVER COLO., MINT 


March 7, 1936. 




I 

i 


SE-6-B 


?. J. Klrchhof Construction Co., 
Seventh and Ijawrence Jtreeta, 
Denver* Colorado. 





Gentlemen: 

Shop drawing? Noe. 4 and 5 of stonework (granite) by 
the Consolidated Cut >tone and Granite Company, submitted 
by your letter of arch 2 on the above captioned project, 
have been approved for Jointing only subject to specif 1- - x 
cation requirements and as noted on the drawings, sad 
given office Nos. 1-623 and 1-624. 


Cne set of the drawings is returned herewith, one set, 

Is being sent the onatruction ngineer with a copy of this 
letter end one set la being retained in this offiee. / , 

\ * \ 

By direction of the supervising ngir.eer. > '• 



yery truly yours, 



3ur? rintendent of Ject anage-.ent, 

A \ 

» 

A 


ft 


f 


\ 


GO: Cl 
CC:DE 

CC:Mr. Frank J.. Kaufman,431 Woodward Bldg., ashington, D. C.' 



R Records of PrMinp- ?UfIs, 2td d&*‘(s*»c/ Shop dr*h/fnp 











